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Executive Summary 

The Municipality is required to produce a Service Delivery and Budget 
Implementation Plan to show the following; 

• Monthly projections of revenue and expenditure for the operating and capital 
budgets 

• Quarterly service delivery targets and performance indicators. 

Each month the Municipal Manager must present the Mayor with a report 
showing how income and spending is progressing against these projections. 

Every quarter the Mayor must report to Council on the progress of the budget. 


Revenue Projections 2017/18 

The following graph shows how the Municipality’s operating revenue is expected 
to accrue over the financial year. 
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Operating Expenditure 

The following graph shows how the Municipality’s operating budget is expected 
to be spent over the financial year. 
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Service Delivery Targets and Performance Indicators 

Each Directorate has to provide quarterly targets so that performance can be 
monitored throughout the year. The Municipal Manager’s and Director’s 
performance contracts must contain these targets. The targets cannot be 
changed during the year unless Council approves the changes. The performance 
targets for 2017/18 are contained in the accompanying Estimates Annexure 
document. 
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Introduction 


As a high capacity municipality in terms of implementation of the Municipal 
Finance Management Act, George produced its first Service Delivery and Budget 
Implementation Plan for 2005/06. 

A Service Delivery and Budget Implementation Plan is defined in chapter 1 of the 
Act as a detailed plan approved by the Executive Mayor for implementing the 
municipality’s delivery of municipal services and its annual budget. 

Essentially a business plan, the SDBIP is an integral part of the financial planning 
process. Although its approval is required after the budget its preparation has 
occurred in tandem with the budget process. The SDBIP is the connection 
between the budget and management performance agreements, and it includes 
detailed information on how the budget will be implemented - by means of 
forecast cash flows - and service delivery targets and performance indicators. 

The Components of a SDBIP 

The five necessary components of a SDBIP are 

1. Monthly projections of revenue to be collected for each source 

2. Monthly projections of expenditure (operating and capital) and revenue for 
each vote 

3. Quarterly projections of service delivery targets and performance 
indicators for each vote 

4. Ward information for expenditure and service delivery 

5. Capital works plans. 

The SDBIP is the formal link between organisational performance and the 
budget. It also provides a means to measure cost effective service delivery by 
linking the inputs - the budget - to the service outputs and outcomes. 


Budgetary control and performance monitoring combine to measure the cost 
effectiveness of service delivery. 


Cost Effective Service Delivery 


Inputs (Finance) 


Outputs / outcomes 
(Service Delivery) 


I I 


Budget 



Monitoring 


Management 
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The SDBIP Concept 

National Treasury, in MFMA circular 13, outlined the concept of the SDBIP. It is 
seen as a contract between the administration, council and community 
expressing the goals and objectives set by the council as quantifiable outcomes 
that can be implemented by the administration over the next twelve months. 

It is a management, implementation and monitoring tool that will assist the 
Executive Mayor, Councillors, Municipal Manager, Senior Managers and 
community. It is also a performance monitoring tool that enables the Municipal 
Manager to monitor the performance of senior managers. The MFMA requires 
that the performance agreements of senior managers be linked to the 
measurable performance objectives in the SDBIP. 

As a vital monitoring tool, the SDBIP should help enable the Executive Mayor 
and Municipal Manager to be pro-active and take remedial steps in the event of 
poor performance. 

The SDBIP is considered as a layered plan. Whilst only the top layer is made 
public at council, the budget and performance targets should be broken down 
into smaller targets and cascaded to middle-level and junior managers. 
Directorates should be producing their own SDBIP’s which roll up into the 
municipality’s SDBIP. 


MFMA requirement - Approval of the SDBIP 

Under the MFMA the process for approval of the SDBIP is covered under 
Chapter 7 - Responsibilities of Mayors and Chapter 8 - Responsibilities of 
municipal officials. 

Under chapter 8 the Accounting Officer must submit a draft of the SDBIP to the 
Executive Mayor within 14 days of the budget being approved as well as drafts of 
the annual performance agreements required in the Municipal Systems Act. 

Chapter 7 of the MFMA requires the Executive Mayor to “take all reasonable 
steps” to ensure that the SDBIP is approved by the mayor within 28 days after 
the approval of the budget and that the SDBIP is made public no later than 
14 days after that. 

National Treasury’ MFMA circular 55 requires that municipalities should submit 
and table a draft SDBIP together with the Draft Budget and IDP. 
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MFMA requirement - Implementation & monitoring 

Section 54 sets out the responsibilities of the Executive Mayor with regard to 
budgetary control and the early identification of financial problems. 

When a budget monitoring report is received under section 71 or 72 of the 
MFMA, the Executive Mayor must check whether the budget is being 
implemented in accordance with the SDBIP. If it is decided to amend the SDBIP, 
any revisions to the service delivery targets and performance indicators must be 
made with the approval of council following an adjustments budget. The 
Executive Mayor must issue instructions to the accounting officer to ensure that 
the budget is implemented in terms of the SDBIP. 

The revised SDBIP must be promptly made available to the public. 

The following diagram illustrates this process; 



The SDBIP process in George 

The production of the SDBIP has been co-ordinated in the Financial Services 
Directorate although all directorates have been involved with its development. 

The detailed budget monthly estimates and the detailed quarterly performance 
indicators are contained in the SDBIP estimates annexure. 
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Operating Expenditure 

The annual operating budget has been broken down into monthly projections by 
applying the trends of previous years’ spending to each line item in the budget. 

The projections in the estimates annexure are shown by Service Delivery Unit 
and by expenditure type. 

The following should be taken into account; 

- There is a risk of building into the plan undesirable trends. For example, the 
graph below shows the high level of spending anticipated in the final month of 
the financial year. This is a regular and common occurrence in municipal 
finance but not necessarily desirable. 

There may have been extraordinary events in past years that have skewed 
the trends and these trends will not be repeated in 2017/18 although they are 
included in the SDBIP. 

" The estimates are based on percentage spending per month and do not take 
into account any over or under spending on particular items. 

The draft operating expenditure budget, excluding recharges, for 2017/18 is 
R 1,627 million. 

Operating Income 

Again previous year trends have been used to provide the estimates for 2017/18 
and the previous comments on the shortcomings in this methodology apply to 
revenue as well. The information is shown by department and by the national 
standard for showing revenue source. The estimates are based on budgeted 
income rather than cash collected. 

The draft operating income budget for 2017/18 is R 1,519 million. 


Capital Expenditure 

As far as the cash flow forecasts of the Capital Expenditure for 2017/18 are 
concerned, the projections contained in this document are very speculative. The 
cash flow forecasts will be revised and refined in the finalization of the final 
SDBIP for 2017/18. 

The Draft Capital budget for 2017/18 is R 380.7 million. 
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Service Delivery Targets and Performance Indicators 

A number of meetings were held with directorates and the performance indicators 
and targets developed. These targets have been included in the 2017/18 SDBIP. 

The targets and indicators attempt to measure a range of activities in the 
municipality. It will be the responsibility of directorates to provide information on 
progress towards achieving these targets on a quarterly basis. 

It is likely that new performance indicators will be developed as the Municipality is 
currently putting in place a new performance management system. Any revision 
to the SDBIP resulting from a change in Performance Indicators will be reported 
to Council for approval in terms of Section 54 (c) of the MFMA. 

Definition of a Vote 

The MFMA requires that operational and capital expenditure by vote is shown in 
the SDBIP. The MFMA defines a vote as one of the main sections of the budget. 

A circular from National Treasury clarifies this further by providing details of the 
Government Finance Statistics classifications which aims to provide a consistent 
basis for defining a vote so that information can be gathered for comparative 
purposes. 

The SDBIP shows the projections by George Service Delivery Unit as these are 
the most relevant for monitoring purposes and is in line with the municipality’s 
new virement policy. Flowever, the SDBIP estimates annexure also includes a 
table for each directorate showing where each Service Delivery Unit sits in 
relation to the GFS service classification. 

Monitoring and the adjustments budget process 

The section 71 and 72 budget monitoring reports required under the MFMA 
should provide a consolidated analysis of the Municipality’s financial position 
including year-end projections. 

As detailed earlier, the Executive Mayor must consider these reports under s54 
of the MFMA and then make a decision as to whether the SDBIP should be 
amended. 

The Adjustments Budget concept is governed by various provisions in the MFMA 
and is aimed at instilling and establishing an increased level of discipline, 
responsibility and accountability in the municipality’s finances. 

In simple terms, funds can be transferred within a vote but any movements 
between votes can only be agreed by an adjustments budget. 

Appendix 1 sets out the protocol for monitoring the budgets agreed as part of the 
2017/18 SDBIP. 
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Appendix 1 - Protocol for revision of SDBIP 

The Executive Mayor must decide on receipt of a section 71 or 72 budget 
monitoring report whether to amend the SDBIP in the light of the information 
received. 

This protocol sets out the various steps that should be followed to allow the 
Executive Mayor’s obligations under section 54 of the MFMA to be fulfilled. 

Protocol 

Financial Services (Budget Office) will provide the Municipal Manager with 
information as required under section 71 and 72 of the MFMA and this 
information will be submitted to the Executive Mayor by the 10 th working day of 
each month. 

The information will show a comparison of actual performance against the 
planned income and expenditure included in the SDBIP. 

For capital projects, each variance of ±10% or RIO, 000 whichever is the greater 
will be highlighted. The Executive Mayor will then ask the Director responsible for 
that project for a written report covering; 

* The reason for the variance 

- If necessary, what corrective measures have been put in place. 

■' Whether the start and finish dates of the capital project need amending. 

Whether the project specification will need to be amended. 

“ Revised monthly estimates of expenditure for the project. 

The Director must supply this information within one week of the request from the 
Executive Mayor. 

Following the receipt of these reports the Executive Mayor will make one of the 
following decisions; 

* Note the report of the Director. 

* Note the report of the Director and keep the project under review. 

* Request the Director to attend a Performance Review meeting with the 
Executive Mayor, Municipal Manager and Director Financial Services to 
examine the reasons for the variation, the potential for bringing the project 
back on track and the likely impact on service delivery. Following this 
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meeting, the Executive Mayor will then decide whether the SDBIP should be 
amended. 

If it is decided to amend the capital programme and SDBIP, so as to maintain 
overall service delivery, Directors will be asked to put forward schemes currently 
scheduled for year 2 or 3 of the capital programme that can be implemented 
sooner. The financial implications of these suggestions will be assessed by the 
Director of Financial Services and a recommendation made to the Executive 
Mayor as to which ones would be possible to proceed with and an adjustments 
budget prepared. 

For operating expenditure and revenue, the Executive Mayor will review the 
variances in the monthly budget monitoring report and, notwithstanding the 
requirements for an adjustments budget, request from Directors an explanation of 
all variances ±10% of the monthly budget forecast. Directors will be asked to 
explain whether the service delivery targets included in the SDBIP can still be 
achieved. 

The Executive Mayor will then decide whether the SDBIP should be amended in 
the light of these explanations. 

At the end of each quarter, Directors must supply the Municipal Manager with the 
actual performance against each of the performance indicator targets. This 
information must be submitted to the Executive Mayor by the 10 th working day 
after each quarter along with the budget monitoring information for that quarter as 
provided by Financial Services (Budget Office). 

If the actual performance on any indicator varies from the planned performance 
the Executive Mayor can ask the responsible Director for a written report asking 
for an explanation of the variance and, if the performance is worse than 
projected, what measures have been put in place to ensure that the projected 
level of performance can be met in the future. 

The Executive Mayor will then review these reports and decide whether the 
SDBIP should be amended. 
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Requirements of Municipal Finance Management Act 


Chapter 1 - Definitions 

SDBIP means a detailed plan approved by the mayor of a municipality in terms of section 53 (1) (c) (ii) for implementing the municipality’s delivery of municipal 
services and its annual budget, and which must indicate- 

(a) projections for each month of- 
Revenue to be collected, by source; and 
Operational and capital expenditure by vote 

(b) service delivery targets and performance indicators for each quarter and 

(c) any other matters that may be prescribed. 

and includes any revisions of such plan by the mayor in terms of section 54 (1) (c) 


Chapter 8 - Responsibilities of Municipal Officials 
Section 69 Budget Implementation 

Section 69 (3) The Accounting Officer must no later than 14 days after the approval of the budget submit to the mayor 

(a) A draft service delivery and budget implementation plan for the budget year; and 

(b) Drafts of the annual performance agreements as requried in terms of section 57 (1) (b) of the Municipal Systems Act for the municipal manager and all senior 
managers 


Chapter 7 - Responsibilities of Mayors 

Section 53 - Budget Processes and related matters 

Section 53 (1) (c) The mayor of a municipality must take all reasonable steps to ensure- 

(ii) That the municipality’s service delivery and budget implementation plan is approved by the mayor within 28 days after the approval of the budget; and 

(iii) That the annual performance agreements as required in terms of section 57 (1) (b) of the Municipal Systems Act for the Municipal Manager and all senior 
managers- 

(bb) are linked to the measurable performance objectives approved with the budget and to the service delivery and budget implementation plan. 

Section 53 (3) 

(a) The mayor must ensure that the revenue and expenditure projections for each month and the service delivery targets and performance indicators for each 
quarter, as set out in the service delivery and budget implementation plan, are made public no later than 14 days after the approval of the service delivery and 
budget implementation plan. 

Section 54 Budgetary control and early identification of financial problems 

On receipt of a statement or report submitted by the accounting officer of the municipality in terms of section 71 or 72 the mayor must- 

(1) (b) check whether the municipality’s approved budget is implemented in accordance with the service delivery and budget implementation plan; 

(c) consider and, if necessary, make any revisions to the service delivery and budget implementation plan, provided that all revisions to the service delivery targets 
and performance indicators in the plan may only be made with the approval of council following the approval of an adjustments budget 

(d) issue any appropriate instructions to the accounting officer to ensure- 

/i\ fhot + kvi i/-4ie» irv->r\l/?»rY"*£xr-xt/^rl ir» or'r'nrrl'in/'fi \A/itk> rx r'/'xrx/!/-'/-» rlcxl ix /r\r \/ orxrl hvi irv-trxl/-xrv-x^rxf-ofi/-»rx rxhn 
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ure bv Tvne 2017/18 


Revenue bv Sources / Exnendi 


Description 

Ref 

Budget Year 2017/18 

R thousand 


July 

August 

Sept. 

October 

November 

December 

January 

February 

March 

April 

May 

June 

Revenue By Source 














Property rates 


19 349 

19 349 

19 349 

19 349 

19 349 

19 349 

19 349 

19 349 

19 349 

19 349 

19 349 

19 349 

Service charges - electricity revenue 


50 229 

50 229 

50 229 

50 229 

50 229 

50 229 

50 229 

50 229 

50 229 

50 229 

50 229 

50 229 

Service charges - water revenue 


10 355 

10 355 

10 355 

10 355 

10 355 

10 355 

10 355 

10 355 

10 355 

10 355 

10 355 

10 355 

Service charges - sanitation revenue 


6 633 

6 633 

6 633 

6 633 

6 633 

6 633 

6 633 

6 633 

6 633 

6 633 

6 633 

6 633 

Service charges - refose revenue 


5 538 

5 538 

5 538 

5 538 

5 538 

5 538 

5 538 

5 538 

5 538 

5 538 

5 538 

5 538 

Service charges - other 


23 

23 

23 

23 

23 

23 

23 

23 

23 

23 

23 

23 

Rental of facilities and equipment 


410 

410 

410 

410 

410 

410 

410 

410 

410 

410 

410 

410 

Interest earned - external investments 


2 604 

2 604 

2 604 

2 604 

2 604 

2 604 

2 604 

2 604 

2 604 

2 604 

2 604 

2 604 

Interest earned - outstanding debtors 


436 

436 

436 

436 

436 

436 

436 

436 

436 

436 

436 

436 

Dividends received 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines, penalties and forfeits 


6 184 

6 184 

6 184 

6 184 

6 184 

6 184 

6 184 

6 184 

6 184 

6 184 

6 184 

6 184 

Licences and permits 


227 

227 

227 

227 

227 

227 

227 

227 

227 

227 

227 

227 

Agency services 


664 

664 

664 

664 

664 

664 

664 

664 

664 

664 

664 

664 

Transfers and subsidies 


32 792 

32 792 

32 792 

32 792 

32 792 

32 792 

32 792 

32 792 

32 792 

32 792 

32 792 

32 792 

Other revenue 


7 183 

7 183 

7 183 

7 183 

7 183 

7 183 

7 183 

7 183 

7 183 

7 183 

7 183 

7 183 

Gains on disposal of PPE 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and cont 

ibuti 

142 624 

142 624 

142 624 

142 624 

142 624 

142 624 

142 624 

142 624 

142 624 

142 624 

142 624 

142 624 

Expenditure Bv Tvpe 














Employee related costs 


37 863 

37 863 

37 863 

37 863 

37 863 

37 863 

37 863 

37 863 

37 863 

37 863 

37 863 

37 863 

Remuneration of councillors 


1 832 

1 832 

1 832 

1 832 

1 832 

1 832 

1 832 

1 832 

1 832 

1 832 

1 832 

1 832 

Debt impairment 


5 345 

5 345 

5 345 

5 345 

5 345 

5 345 

5 345 

5 345 

5 345 

5 345 

5 345 

5 345 

Depreciation & asset impairment 


13 073 

13 073 

13 073 

13 073 

13 073 

13 073 

13 073 

13 073 

13 073 

13 073 

13 073 

13 073 

Finance charges 


3 175 

3 175 

3 175 

3 175 

3 175 

3 175 

3 175 

3 175 

3 175 

3 175 

3 175 

3 175 

Bulk purchases 


34 108 

34 108 

34 108 

34 108 

34 108 

34 108 

34 108 

34 108 

34 108 

34 108 

34 108 

34 108 

Other materials 


3 014 

3 014 

3 014 

3 014 

3 014 

3 014 

3 014 

3 014 

3 014 

3 014 

3 014 

3 014 

Contracted services 


41 312 

41 312 

41 312 

41 312 

41 312 

41 312 

41 312 

41 312 

41 312 

41 312 

41 312 

41 312 

Transfers and subsidies 


13 

13 

13 

13 

13 

13 

13 

13 

13 

13 

13 

13 

Other expenditure 


8 977 

8 977 

8 977 

8 977 

8 977 

8 977 

8 977 

8 977 

8 977 

8 977 

8 977 

8 977 

Loss on disposal of PPE 


50 

50 

50 

50 

50 

50 

50 

50 

50 

50 

50 

50 

Total Expenditure 


148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

Surplus/(Deficit) 


(6 137) 

(6 137) 

(6 137) 

(6 137) 

(6 137) 

(6 137) 

(6 137) 

(6 137) 

(6 137) 

(6 137) 

(6 137) 

(6 137) 

Transfers and subsidies - capital (monetary 
allocations) (National / Provincial and District) 


16 002 

16 002 

16 002 

16 002 

16 002 

16 002 

16 002 

16 002 

16 002 

16 002 

16 002 

16 002 

Transfers and subsidies - capital (monetary 
allocations) (National / Provincial Departmental 
Agencies, Households, Non-profit Institutions, Private 
Enterprises, Public Corporatons, Higher Educational 
Institutions) 


964 

964 

964 

964 

964 

964 

964 

964 

964 

964 

964 

964 

Transfers and subsidies - capital (in-kind - all) 













- 

Surplus/(Deficit) after capital transfers & 
contributions 


10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

Taxation 













- 

Attributable to minorities 













- 

Share of surplus/ (deficit) of associate 













- 

Surplus/(Deficit) 

1 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 
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Revenue by Vote / Expenditure by Vote 2017/18 


Description 

R thousand 

Ref 

Budget Year 2017/18 

July 

August 

Sept. 

October 

November 

December 

January 

February 

March 

April 

May 

June 

Revenue bv Vote 














Vote 1 - Office ofthe Muncipal Manager 


159 


159 

159 


159 


159 

159 


159 

159 


159 


159 

159 


159 

Vote 2 - Office ofthe Muncipal Manager 


- 


- 

- 


- 


- 

- 


- 

- 


- 


- 

- 


- 

Vote 3 - Corporate Services 


152 


152 

152 


152 


152 

152 


152 

152 


152 


152 

152 


152 

Vote 4 - Corporate Services 


252 


252 

252 


252 


252 

252 


252 

252 


252 


252 

252 


252 

Vote 5 - Community Services 


7 426 

7 

426 

7 426 

7 

426 

7 

426 

7 426 

7 

426 

7 426 

7 

426 

7 

426 

7 426 

7 

426 

Vote 6 - Community Services 


973 


973 

973 


973 


973 

973 


973 

973 


973 


973 

973 


973 

Vote 7 - Community Services 


8 230 

8 

230 

8 230 

8 

230 

8 

230 

8 230 

8 

230 

8 230 

8 

230 

8 

230 

8 230 

8 

230 

Vote 8 - Human Settlements, Land Aflairs & Planning 


2 872 

2 

872 

2 872 

2 

872 

2 

872 

2 872 

2 

872 

2 872 

2 

872 

2 

872 

2 872 

2 

872 

Vote 9 - Civil Engineering Services 


34 771 

34 

771 

34 771 

34 

771 

34 

771 

34 771 

34 

771 

34 771 

34 

771 

34 

771 

34 771 

34 

771 

Vote 10 - Civil Engineering Services 


27 696 

27 

696 

27 696 

27 

696 

27 

696 

27 696 

27 

696 

27 696 

27 

696 

27 

696 

27 696 

27 

696 

Vote 11 - Electrotechnical Services 


54 342 

54 

342 

54 342 

54 

342 

54 

342 

54 342 

54 

342 

54 342 

54 

342 

54 

342 

54 342 

54 

342 

Vote 12 - Financial Services 


22 195 

22 

195 

22 195 

22 

195 

22 

195 

22 195 

22 

195 

22 195 

22 

195 

22 

195 

22 195 

22 

195 

Vote 13 - Financial Services 


523 


523 

523 


523 


523 

523 


523 

523 


523 


523 

523 


523 

Vote 14-[NAME OF VOTE 14] 


- 


- 

- 


- 


- 

- 


- 

- 


- 


- 

- 


- 

Vote 15-[NAME OF VOTE 15] 


- 


- 

- 


- 


- 

- 


- 

- 


- 


- 

- 


- 

Total Revenue by Vote 


159 590 

159 

590 

159 590 

159 

590 

159 

590 

159 590 

159 

590 

159 590 

159 

590 

159 

590 

159 590 

159 

590 

Expenditure bv Vote to be appropriated 





















Vote 1 - Office ofthe Muncipal Manager 


8 147 

8 

147 

8 147 

8 

147 

8 

147 

8 147 

8 

147 

8 147 

8 

147 

8 

147 

8 147 

8 

147 

Vote 2 - Office ofthe Muncipal Manager 


212 


212 

212 


212 


212 

212 


212 

212 


212 


212 

212 


212 

Vote 3 - Corporate Services 


2410 

2 

410 

2410 

2 

410 

2 

410 

2410 

2 

410 

2410 

2 

410 

2 

410 

2410 

2 

410 

Vote 4 - Corporate Services 


3414 

3 

414 

3 414 

3 

414 

3 

414 

3414 

3 

414 

3 414 

3 

414 

3 

414 

3414 

3 

414 

Vote 5 - Community Services 


11 398 

11 

398 

11 398 

11 

398 

11 

398 

11 398 

11 

398 

11 398 

11 

398 

11 

398 

11 398 

11 

398 

Vote 6 - Community Services 


3 994 

3 

994 

3 994 

3 

994 

3 

994 

3 994 

3 

994 

3 994 

3 

994 

3 

994 

3 994 

3 

994 

Vote 7 - Community Services 


5 706 

5 

706 

5 706 

5 

706 

5 

706 

5 706 

5 

706 

5 706 

5 

706 

5 

706 

5 706 

5 

706 

Vote 8 - Human Settlements, Land Aflairs & Planning 


6 115 

6 

115 

6 115 

6 

115 

6 

115 

6 115 

6 

115 

6 115 

6 

115 

6 

115 

6 115 

6 

115 

Vote 9 - Civil Engineering Services 


33 056 

33 

056 

33 056 

33 

056 

33 

056 

33 056 

33 

056 

33 056 

33 

056 

33 

056 

33 056 

33 

056 

Vote 10 - Civil Engineering Services 


21 561 

21 

561 

21 561 

21 

561 

21 

561 

21 561 

21 

561 

21 561 

21 

561 

21 

561 

21 561 

21 

561 

Vote 11 - Electrotechnical Services 


45 584 

45 

584 

45 584 

45 

584 

45 

584 

45 584 

45 

584 

45 584 

45 

584 

45 

584 

45 584 

45 

584 

Vote 12 - Financial Services 


5416 

5 

416 

5416 

5 

416 

5 

416 

5416 

5 

416 

5416 

5 

416 

5 

416 

5416 

5 

416 

Vote 13 - Financial Services 


1 749 

1 

749 

1 749 

1 

749 

1 

749 

1 749 

1 

749 

1 749 

1 

749 

1 

749 

1 749 

1 

749 

Vote 14-[NAME OF VOTE 14] 




















- 

Vote 15-[NAME OF VOTE 15] 




















- 

Total Expenditure by Vote 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

148 761 

Surplus/(Deficit) before assoc. 

Taxation 

Attributable to minorities 

Share of surplus/ (deficit) of associate 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 












Surplus/(Deficit) 

1 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 

10 829 
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Revenue by GFS / Expenditure by GS 2017/18 


Description 

Ref 

Budget Year 2017/18 

R thousand 


July 

August 

Sept. 

October 

November 

December 

January 

February 

March 

April 

May 

June 

Revenue - Functional 














Governance and administration 


24 200 

24 200 

24 200 

24 200 

24 200 

24 200 

24 200 

24 200 

24 200 

24 200 

24 200 

24 200 

Executive and council 


139 

139 

139 

139 

139 

139 

139 

139 

139 

139 

139 

139 

Finance and administration 


24 061 

24 061 

24 061 

24 061 

24 061 

24 061 

24 061 

24 061 

24 061 

24 061 

24 061 

24 061 

Internal audit 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Community and public safety 


3 744 

3 744 

3 744 

3 744 

3 744 

3 744 

3 744 

3 744 

3 744 

3 744 

3 744 

3 744 

Community and social services 


939 

939 

939 

939 

939 

939 

939 

939 

939 

939 

939 

939 

Sport and recreation 


610 

610 

610 

610 

610 

610 

610 

610 

610 

610 

610 

610 

Public safety 


158 

158 

158 

158 

158 

158 

158 

158 

158 

158 

158 

158 

Housing 


1 741 

1 741 

1 741 

1 741 

1 741 

1 741 

1 741 

1 741 

1 741 

1 741 

1 741 

1 741 

Health 


296 

296 

296 

296 

296 

296 

296 

296 

296 

296 

296 

296 

Economic and environmental services 


40 151 

40 151 

40 151 

40 151 

40 151 

40 151 

40 151 

40 151 

40 151 

40 151 

40 151 

40 151 

Planning and development 


589 

589 

589 

589 

589 

589 

589 

589 

589 

589 

589 

589 

Road transport 


39 562 

39 562 

39 562 

39 562 

39 562 

39 562 

39 562 

39 562 

39 562 

39 562 

39 562 

39 562 

Environmental protection 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Trading services 


91 494 

91 494 

91 494 

91 494 

91 494 

91 494 

91 494 

91 494 

91 494 

91 494 

91 494 

91 494 

Energy sources 


54 342 

54 342 

54 342 

54 342 

54 342 

54 342 

54 342 

54 342 

54 342 

54 342 

54 342 

54 342 

Water management 


15 027 

15 027 

15 027 

15 027 

15 027 

15 027 

15 027 

15 027 

15 027 

15 027 

15 027 

15 027 

Waste water management 


13 922 

13 922 

13 922 

13 922 

13 922 

13 922 

13 922 

13 922 

13 922 

13 922 

13 922 

13 922 

Waste management 


8 203 

8 203 

8 203 

8 203 

8 203 

8 203 

8 203 

8 203 

8 203 

8 203 

8 203 

8 203 

Other 


2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

Total Revenue - Functional 


159 590 

159 590 

159 590 

159 590 

159 590 

159 590 

159 590 

159 590 

159 590 

159 590 

159 590 

159 590 

Expenditure - Functional 














Governance and administration 


21 659 

21 659 

21 659 

21 659 

21 659 

21 659 

21 659 

21 659 

21 659 

21 659 

21 659 

21 659 

Executive and council 


5 681 

5 681 

5 681 

5 681 

5 681 

5 681 

5 681 

5 681 

5 681 

5 681 

5 681 

5 681 

Finance and administration 


15 238 

15 238 

15 238 

15 238 

15 238 

15 238 

15 238 

15 238 

15 238 

15 238 

15 238 

15 238 

Internal audit 


740 

740 

740 

740 

740 

740 

740 

740 

740 

740 

740 

740 

Community and public safety 


12 368 

12 368 

12 368 

12 368 

12 368 

12 368 

12 368 

12 368 

12 368 

12 368 

12 368 

12 368 

Community and social services 


2 345 

2 345 

2 345 

2 345 

2 345 

2 345 

2 345 

2 345 

2 345 

2 345 

2 345 

2 345 

Sport and recreation 


2 198 

2 198 

2 198 

2 198 

2 198 

2 198 

2 198 

2 198 

2 198 

2 198 

2 198 

2 198 

Public safety 


1 964 

1 964 

1 964 

1 964 

1 964 

1 964 

1 964 

1 964 

1 964 

1 964 

1 964 

1 964 

Housing 


4 645 

4 645 

4 645 

4 645 

4 645 

4 645 

4 645 

4 645 

4 645 

4 645 

4 645 

4 645 

Health 


1 216 

1 216 

1 216 

1 216 

1 216 

1 216 

1 216 

1 216 

1 216 

1 216 

1 216 

1 216 

Economic and environmental services 


47 390 

47 390 

47 390 

47 390 

47 390 

47 390 

47 390 

47 390 

47 390 

47 390 

47 390 

47 390 

Planning and development 


2 226 

2 226 

2 226 

2 226 

2 226 

2 226 

2 226 

2 226 

2 226 

2 226 

2 226 

2 226 

Road transport 


45 164 

45 164 

45 164 

45 164 

45 164 

45 164 

45 164 

45 164 

45 164 

45 164 

45 164 

45 164 

Environmental protection 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Trading services 


67 038 

67 038 

67 038 

67 038 

67 038 

67 038 

67 038 

67 038 

67 038 

67 038 

67 038 

67 038 

Energy sources 


44 924 

44 924 

44 924 

44 924 

44 924 

44 924 

44 924 

44 924 

44 924 

44 924 

44 924 

44 924 

Water management 


9 046 

9 046 

9 046 

9 046 

9 046 

9 046 

9 046 

9 046 

9 046 

9 046 

9 046 

9 046 

Waste water management 


7 710 

7 710 

7 710 

7 710 

7 710 

7 710 

7 710 

7 710 

7 710 

7 710 

7 710 

7 710 

Waste management 


5 358 

5 358 

5 358 

5 358 

5 358 

5 358 

5 358 

5 358 

5 358 

5 358 

5 358 

5 358 

Other 


123 

123 

123 

123 

123 

123 

123 

123 

123 

123 

123 

2 311 

Total Expenditure - Functional 


148 579 

148 579 

148 579 

148 579 

148 579 

148 579 

148 579 

148 579 

148 579 

148 579 

148 579 

150 767 

Surplus/(Deficit) before assoc. 


11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

8 823 

Share of surplus/ (deficit) of associate 













- 

Surplus/(Deficit) 

1 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

11 011 

8 823 
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Description 

R thousand 

Ref 

Budget Year 2017/18 

July 

August 

Sept. 

October 

Nov. 

Dec. 

January 

Feb. 

March 

April 

May 

June 

Multi-vear expenditure to be appropriated 1 












Vote 1 - Office of the Muncipal Manager 


- 

- 

- 

- 

- 

“ 

- 

- 

- 

- 

- 

- 

Vote 2 - Office of the Muncipal Manager 


- 

- 

- 

- 

- 

" 

- 

- 

- 

- 

- 

- 

Vote 3 - Corporate Services 


42 

42 

42 

42 

42 

42 i 

42 

42 

42 

42 

42 

42 

Vote 4 - Corporate Services 


267 

267 

267 

267 

267 

267 i 

267 

267 

267 

267 

267 

267 

Vote 5 - Community Services 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Vote 6 - Community Services 


425 

425 

425 

425 

425 

425 | 

425 

425 

425 

425 

425 

425 

Vote 7 - Community Services 


417 

417 

417 

417 

417 

417 | 

417 

417 

417 

417 

417 

417 

Vote 8 - Human Settlement Land Affairs & Planning 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Vote 9 - Civil Engineering Services 


7 031 

7 031 

7 031 

7 031 

7 031 

7 031 | 

7 031 

7 031 

7 031 

7 031 

7 031 

7 031 

Vote 10 - Civil Engineering Services 


- 

- 

- 

- 

- 

- 

i 

- 

- 

- 

- 

- 

- 

Vote 11 - Electrotechnical Services 


3 844 

3 844 

3 844 

3 844 

3 844 

3 844 ; 

3 844 

3 844 

3 844 

3 844 

3 844 

3 844 

Vote 12- Financial Services 


- 

- 

- 

- 

- 

_ 

- 

- 

- 

- 

- 

- 

Vote 13- Financial Services 


- 

- 

- 

- 

- 

- i 

- 

- 

- 

- 

- 

- 

Vote 14 - [NAME OF VOTE 14] 













- 

Vote 15-[NAME OF VOTE 15] 







i 






- 

Capital multi-year expenditure sub-total 

2 

12 025 

12 025 

12 025 

12 025 

12 025 

12 025 | 

12 025 

12 025 

12 025 

12 025 

12 025 

12 025 

Sinqle-vear expenditure to be appropriated 














Vote 1 - Office of the Muncipal Manager 


140 

140 

140 

140 

140 

140 i 

140 

140 

140 

140 

140 

140 

Vote 2 - Office of the Muncipal Manager 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Vote 3 - Corporate Services 


102 

102 

102 

102 

102 

102 I 

102 

102 

102 

102 

102 

102 

Vote 4 - Corporate Services 


217 

217 

217 

217 

217 

217 i 

217 

217 

217 

217 

217 

217 

Vote 5 - Community Services 


332 

332 

332 

332 

332 

332 | 

332 

332 

332 

332 

332 

332 

Vote 6 - Community Services 


202 

202 

202 

202 

202 

202 | 

202 

202 

202 

202 

202 

202 

Vote 7 - Community Services 


581 

581 

581 

581 

581 

581 | 

581 

581 

581 

581 

581 

581 

Vote 8 - Human Settlements, Land Affairs & Planning 


209 

209 

209 

209 

209 

209 j 

209 

209 

209 

209 

209 

209 

Vote 9 - Civil Engineering Services 


10 846 

10 846 

10 846 

10 846 

10 846 

10 846 i 

10 846 

10 846 

10 846 

10 846 

10 846 

10 846 

Vote 10 - Civil Engineering Services 


- 

- 

- 

- 

- 

- 

i 

- 

- 

- 

- 

- 

- 

Vote 11 - Electrotechnical Services 


1 770 

1 770 

1 770 

1 770 

1 770 

1 770 ! 

1 770 

1 770 

1 770 

1 770 

1 770 

1 770 

Vote 12- Financial Services 


34 

34 

34 

34 

34 

34 | 

34 

34 

34 

34 

34 

34 

Vote 13- Financial Services 


- 

- 

- 

- 

- 

l 

~ i 

- 

- 

- 

- 

- 

- 

Vote 14-[NAME OF VOTE 14] 













- 

Vote 15-[NAME OF VOTE 15] 







E 






- 

Capital single-year expenditure sub-total 

2 

14 432 

14 432 

14 432 

14 432 

14 432 

14 432 j 

14 432 

14 432 

14 432 

14 432 

14 432 

14 432 

Total Capital Expenditure 

2 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 ; 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 
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Capital Expenditure - Functional 2017/18 


Description 

Ref 

Budget Year 2017/18 

Rthousand 


July 

August 

Sept. 

October 

Nov. 

Dec. 

January 

Feb. 

March 

April 

May 

June 

Capital Expenditure - Functional 

1 













Governance and administration 


765 

765 

765 

765 

765 

765 

765 

765 

765 

765 

765 

765 

Executive and council 


119 

119 

119 

119 

119 

119 

119 

119 

119 

119 

119 

119 

Finance and administration 


34 

34 

34 

34 

34 

34 

34 

34 

34 

34 

34 

7 383 

Internal audit 


612 

612 

612 

612 

612 

612 

612 

612 

612 

612 

612 

(6 737) 

Community and public safety 


1 226 

1226 

1 226 

1 226 

1226 

1226 

1 226 

1226 

1 226 

1 226 

1226 

(856) 

Community and social services 


233 

233 

233 

233 

233 

233 

233 

233 

233 

233 

233 

233 

Sport and recreation 


562 

562 

562 

562 

562 

562 

562 

562 

562 

562 

562 

561 

Public safely 


203 

203 

203 

203 

203 

203 

203 

203 

203 

203 

203 

(1 879) 

Housing 


209 

209 

209 

209 

209 

209 

209 

209 

209 

209 

209 

209 

Health 


19 

19 

19 

19 

19 

19 

19 

19 

19 

19 

19 

19 

Economic and environmental services 


9 220 

9 220 

9 220 

9 220 

9 220 

9 220 

9 220 

9 220 

9 220 

9 220 

9 220 

11302 

Planning and development 


11 

11 

11 

11 

11 

11 

11 

11 

11 

11 

11 

11 

Road transport 


9 208 

9 208 

9 208 

9 208 

9 208 

9 208 

9 208 

9 208 

9 208 

9 208 

9 208 

11 290 

Environmental protection 













- 

Trading services 


15 237 

15 237 

15 237 

15 237 

15 237 

15 237 

15 237 

15 237 

15 237 

15 237 

15 237 

15 237 

Energy sources 


5 531 

5 531 

5 531 

5 531 

5 531 

5 531 

5 531 

5 531 

5 531 

5 531 

5 531 

5 531 

Water management 


3 933 

3 933 

3 933 

3 933 

3 933 

3 933 

3 933 

3 933 

3 933 

3 933 

3 933 

3 933 

Waste water management 


4 776 

4 776 

4 776 

4 776 

4 776 

4 776 

4 776 

4 776 

4 776 

4 776 

4 776 

4 776 

Waste management 


998 

998 

998 

998 

998 

998 

998 

998 

998 

998 

998 

998 

Other 


10 

10 

10 

10 

10 

10 

10 

10 

10 

10 

10 

10 

Total Capital Expenditure - Functional 

2 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

Funded bv: 














National Government 


11 582 

11 582 

11 582 

11 582 

11 582 

11 582 

11 582 

11 582 

11 582 

11 582 

11 582 

11 582 

Provincial Government 


3 956 

3 956 

3 956 

3 956 

3 956 

3 956 

3 956 

3 956 

3 956 

3 956 

3 956 

3 956 

District Municipality 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other transfers and grants 


2 596 

2 596 

2 596 

2 596 

2 596 

2 596 

2 596 

2 596 

2 596 

2 596 

2 596 

2 596 

Transfers recognised - capital 


18135 

18135 

18135 

18135 

18135 

18135 

18135 

18135 

18135 

18135 

18135 

18135 

Public contributions & donations 













- 

Borrowing 


1 658 

1658 

1 658 

1 658 

1658 

1 658 

1 658 

1658 

1 658 

1 658 

1658 

1 658 

Internally generated funds 


6 664 

6 664 

6 664 

6 664 

6 664 

6 664 

6 664 

6 664 

6 664 

6 664 

6 664 

6 664 

Total Capital Funding 


26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 

26 457 
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DETAILED CAPITAL WORKS PLAN BROKEN DOWN BY 

WARD OVER THREE YEARS 

“ANNEXURE A” 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

OFFICE OF THE 

OFFICE OF THE 






MUNICIPAL 

MUNICIPAL 

MICROWAVE - KITCHEN ON 





MANAGER 

MANAGER 

3DE FLOOR 

NWS 

1 500 



OFFICE OF THE 

OFFICE OF THE 

FURNITURE & FITTINGS - 





MUNICIPAL 

MUNICIPAL 

INTERNAL AUDIT FILLING 





MANAGER 

MANAGER 

POST/SPACE 

NWS 

156 000 

400 000 

200 000 

OFFICE OF THE 

OFFICE OF THE 






MUNICIPAL 

MUNICIPAL 

TOOLS OF TRADE 





MANAGER 

MANAGER 

(COUNCILOURS) 

NWS 

120 000 



OFFICE OF THE 

OFFICE OF THE 






MUNICIPAL 

MUNICIPAL 






MANAGER 

MANAGER 

REPLACE CURTAINS - LINK 

NWS 

85 000 



OFFICE OF THE 

OFFICE OF THE 






MUNICIPAL 

MUNICIPAL 

REPLACE KITCHEN 





MANAGER 

MANAGER 

CUPBOARDS 

NWS 

45 000 



OFFICE OF THE 

OFFICE OF THE 

SOUNDPROOF OF COUNCIL 





MUNICIPAL 

MUNICIPAL 

CHAMBER & EMERGENCY 





MANAGER 

MANAGER 

EXIT 

NWS 

65 000 



OFFICE OF THE 

OFFICE OF THE 






MUNICIPAL 

MUNICIPAL 

REVAMP OF RECEPTION 





MANAGER 

MANAGER 

AREA MM OFFICE 

NWS 

150 000 



OFFICE OF THE 

OFFICE OF THE 






MUNICIPAL 

MUNICIPAL 






MANAGER 

MANAGER 

LAPTOPS AND PC’S 

NWS 

60 000 



OFFICE OF THE 

OFFICE OF THE 






MUNICIPAL 

MUNICIPAL 

REVAMP OF RECEPTION 





MANAGER 

MANAGER 

AREA EBM 

NWS 

200 000 

100 000 


OFFICE OF THE 

OFFICE OF THE 






MUNICIPAL 

MUNICIPAL 

FURNITURE AND FITTING 





MANAGER 

MANAGER 

AREA EBM 

NWS 

111 000 

90 000 


OFFICE OF THE 

OFFICE OF THE 






MUNICIPAL 

MUNICIPAL 






MANAGER 

MANAGER 

LAPTOPS AND PC’S EBM 

NWS 

30 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

OFFICE OF THE 
MUNICIPAL 

MANAGER 

PUBLIC 

TRANSPORT 

OFFICE FURNITURE 

NWS 

15 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

PUBLIC 

TRANSPORT 

FURNITURE AND OFFICE 
EQUIPMENT 

NWS 

100 000 

100 000 


OFFICE OF THE 
MUNICIPAL 

MANAGER 

TOURISM 

FURNITURE AND FITTINGS - 
TOURISM OFFICES 

NWS 

50 000 

50 000 


OFFICE OF THE 
MUNICIPAL 

MANAGER 

TOURISM 

LADIES BATHROOM TOURISM 
OFFICE YORK STREET 

NWS 

50 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

TOURISM 

LAPTOP SENIOR TOERISME 
BEAMPTE 

NWS 

16 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

TOURISM 

LAPTOP MANAGER 

TOERISME 

NWS 

0 

16 000 


OFFICE OF THE 
MUNICIPAL 

MANAGER 

COMMUNICATIONS 

CAMERA 

NWS 

10 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

COMMUNICATIONS 

WALL BANNERS 

NWS 

60 000 

60 000 

60 000 

OFFICE OF THE 
MUNICIPAL 

MANAGER 

IDP/PMS 

SCREENS WHITE 

PROJECTOR X3 

NWS 

6 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

IDP/PMS 

LOUD HAILER & BRACKETS X 

2 

NWS 

20 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

IDP/PMS 

LAPTOP IDP CO-ORDINATOR 

NWS 

16 000 



OFFICE OF THE 
MUNICIPAL 

IDP/PMS 

LAPTOP IDP ADMIN OFFICE 

NWS 

16 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

MANAGER 







OFFICE OF THE 
MUNICIPAL 

MANAGER 

LED 

LAPTOP - CO-ORDINATOR 

NWS 

16 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

LED 

LAPTOP - CLERKS 

NWS 

16 000 

16 000 


OFFICE OF THE 
MUNICIPAL 

MANAGER 

LED 

FURNITURE AND FITTINGS 

NWS 

40 000 

40 000 


OFFICE OF THE 
MUNICIPAL 

MANAGER 

LED 

MICROWAVE 

NWS 

2 500 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

LED 

BAR FREEZER 

NWS 

4 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

LED 

PRINTER 

NWS 

5 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

LED 

CAMERA 

NWS 

20 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

LED 

PAVING AND SHADING 

NWS 

0 

150 000 


OFFICE OF THE 
MUNICIPAL 

MANAGER 

LED 

AIR CONDITIONING 

NWS 

30 000 



OFFICE OF THE 
MUNICIPAL 

MANAGER 

LED 

REFURBISMENT OF OFFICES 
FOR LED AT TOURISM 

OFFICES 

NWS 

0 

100 000 


OFFICE OF THE 
MUNICIPAL 

MANAGER 

LEGAL 

FURNITURE AND FITTINGS - 
COURT MANAGER 

NWS 

110 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

OFFICE OF THE 
MUNICIPAL 

MANAGER 

LEGAL 

LAPTOPS - LEGAL ADVISOR - 
MM 

NWS 

48 000 

50 000 


CORPORATE 

SERVICES 

ADMIN 

VACUUM CLEANERS 

NWS 

20 000 

20 000 


CORPORATE 

SERVICES 

ADMIN 

FURNITURE AND FITTINGS 

NWS 

50 000 

80 000 


CORPORATE 

SERVICES 

ADMIN 

COMPUTER HARDWARE 

NWS 

50 000 



CORPORATE 

SERVICES 

ADMIN 

BULK FILERS FOR CENTRAL 
REGISTRY 

NWS 

30 000 



CORPORATE 

SERVICES 

ADMIN 

FILLING UNITS FOR BUILDING 
PLANS 

NWS 

50 000 

100 000 

100 000 

CORPORATE 

SERVICES 

ADMIN 

RELOCATION OF RECORDS 
CENTRE FROM FOURTH 

FLOOR 

NWS 

0 

1 500 000 


CORPORATE 

SERVICES 

ADMIN 

MOBILE SHELVING PLANNING 

NWS 

50 000 

200 000 

200 000 

CORPORATE 

SERVICES 

ADMIN 

URNS 

NWS 

5 000 

5 000 


CORPORATE 

SERVICES 

ADMIN 

FRANKING MACHINE 

NWS 

0 

100 000 


CORPORATE 

SERVICES 

ADMIN 

UPGRADE OF AREA OFFICES 
- CLIENT SERVICES 

NWS 

50 000 

50 000 


CORPORATE 

SERVICES 

TOUWSRANTEN 
COMM HALL 

TABLES & CHAIRS- 
TOUWSRANTEN HALL 

NWS 

50 000 



CORPORATE 

SERVICES 

CIVIC CENTRE 

REPLACE 2 STOVES: CIVIC 
CENTRE 

NWS 

60 000 

70 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

TABLES & CHAIRS: CIVIC 
CENTRE 

19 

80 000 

100 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

UPGR PUBLIC 

ANNOUNCEMENT SYSTEM IN 
COUNCIL CHAMBERS 

19 

50 000 

150 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CORPORATE 

SERVICES 

CIVIC CENTRE 

FIRE DETECTION SYSTEM: 

OLD BUILDING CIVIC CENTRE 

19 

50 000 

150 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

3X PODIUMS FOR 

COMMUNITY HALLS 

19 

15 000 



CORPORATE 

SERVICES 

CIVIC CENTRE 

UPGRADE OF MAIN SERVER 
ROOM: CIVIC CENTRE 

19 

50 000 

100 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

UPGRADE CCTV: MAIN 
BUILDING 

19 

100 000 

150 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

IX SEDAN 

19 

0 

150 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

FURNITURE FOR AREA 
OFFICES AT: 4 NEW HALLS 

19 

40 000 



CORPORATE 

SERVICES 

CIVIC CENTRE 

EXTENTION 4 NEW HALLS: 
AREA OFFICES 

19 

80 000 

80 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

COMPUTERS: 4 NEW AREA 
OFFICES 

19 

40 000 



CORPORATE 

SERVICES 

CIVIC CENTRE 

WIRELESS CONNECTIONS 4 
NEW HALLS 

19 

20 000 



CORPORATE 

SERVICES 

CIVIC CENTRE 

TOOLS - COMMUNITY HALLS 

19 

20 000 



CORPORATE 

SERVICES 

CIVIC CENTRE 

UPGR AIR CONDITIONER: 

CIVIC CENTRE 

19 

0 

1 200 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

REPLACE CHAIRS & 

CARPETS: MARKETTHEARTE 

19 

0 

120 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

3X ROAMING PA SYSTEMS 

19 

20 000 

30 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

3X PROJECTORS & SCREENS 

19 

10 000 

20 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

HANDBAG SCANNER 

19 

0 

350 000 


CORPORATE 

SERVICES 

CIVIC CENTRE 

CAMERAS AT MAIN 

BUILDINGS 

19 

0 

85 000 


CORPORATE 

SERVICES 

IT 

ENTERPRISE AGREEMENT 

NWS 

3 200 000 

3 680 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CORPORATE 

SERVICES 

IT 

PC’S LAPTOPS AND 
PERIPHERAL DEVICES 

NWS 

502 500 

1 200 000 

1 250 000 

CORPORATE 

SERVICES 

IT 

SERVER STORAGE 

NWS 

0 

500 000 


CORPORATE 

SERVICES 

IT 

ACCESS DEVICES (TIME AND 
ATTENDANCE) 

NWS 

250 000 



CORPORATE 

SERVICES 

IT 

NETWORK WIFI EQUIPMENT 
(4 SITES) 

NWS 

200 000 



CORPORATE 

SERVICES 

IT 

MSCOA SERVER 

NWS 

500 000 

650 000 


CORPORATE 

SERVICES 

BLANCO COMM 
HALL 

TABLES & CHAIRS- BLANCO 
HALL 

1 

50 000 



CORPORATE 

SERVICES 

THEMBALETHU 
COMM HALL 

TABLES & CHAIRS- 
THEMBALETHU HALL 

9-13,15 

50 000 



CORPORATE 

SERVICES 

LAWAAIKAMP 

COMM HALL 

TABLES AND CHAIRS: 
LAWAAIKAMP HALL 

7 

50 000 

50 000 


CORPORATE 

SERVICES 

LAWAAIKAMP 

COMM HALL 

BUILDING OF GALLERY: 
LAWAAIKAMP 

7 

0 

200 000 


CORPORATE 

SERVICES 

ROSEMOOR 

COMM HALL 

TABLES AND CHAIRS: 
ROSEMORE HALL 

6 

0 

50 000 


CORPORATE 

SERVICES 

ROSEMOOR 

COMM HALL 

STORE ROOM AND OFFICE: 
ROSEMORE HALL 

6 

85 000 

75 000 


CORPORATE 

SERVICES 

PACALSDORP 

COMM HALL 

REPAIR OF FLOOR: 
PACALTSDORP HALL 

14 

500 000 

450 000 


CORPORATE 

SERVICES 

HAARLEM 

UPGRADING OF HAARLEM 
COMMUNITY HALL 

24 

0 

100 000 


CORPORATE 

SERVICES 

HAARLEM 

PALLISADE FENCE AND GATE 
- COMMUNITY HALL 

24 

0 

250 000 


CORPORATE 

SERVICES 

HAARLEM 

UPGRADING SOUND IN 
HAARLEM COMMUNITY HALL 

24 

50 000 



CORPORATE 

SERVICES 

HAARLEM 

PARKING AT COMMUNITY 

HALL 

24 

50 000 

50 000 


CORPORATE 

SERVICES 

HAARLEM 

SUPER SUCKER 

24 

800 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CORPORATE 

SERVICES 

UNIONDALE 

FURNITURE AND 

COMPUTERS 

25 

0 

30 000 


CORPORATE 

SERVICES 

UNIONDALE 

UNIONDALE COMMUNITY 

HALL 

25 

150 000 

100 000 


CORPORATE 

SERVICES 

UNIONDALE 

UPGRADING SWIMMINGPOOL 

25 

50 000 

50 000 


CORPORATE 

SERVICES 

UNIONDALE 

UPGRADE MARKET 

25 

50 000 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

TEMPORARY CRECHES 
(PURCHASING OF 
CONTAINERS) 

NWS 

0 

963 000 

1 000 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

HAARLEM: TRA - SERVICED 

40 SITES 

24 

0 

500 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ILLINGILETHU CRECHE: 

PAVING 

9-13,15 

0 

75 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ILLINGILETHU CRECHE: 
PROVISION OF WATER 

TANKS 

9-13,15 

0 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ILLINGILETHU CRECHE: 
BURGLAR BARS & EXT. 
SECURITY LIGHTNING 

9-13,15 

75 000 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

BACKYARD DWELLERS - 
BASIC SERVICES 

NWS 

0 

1 700 000 

2 125 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MZOMHLE CRECHE: 

BURGLAR PROOFING AND 
SOLAR SECURITY LIGHTS 

9-13,15 

100 000 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MZOMHLE CRECHE: SOLAR 
GEYSER AND SOLAR PUMP 

9-13,15 

0 

20 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MZOMHLE CRECHE: 

REPLACE TWO SIDES OF 
PALLISADE FENCING WITH 
SOLID WALLS 

9-13,15 

0 

60 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MZOMHLE CRECHE: 

PROVISION OF THREE 
ADDITIONAL CLASSROOMS 

9-13,15 

0 


800 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MZOMHLE CRECHE: SHADED 
PLAY AREA/EXTERIOR 
CLASSROOMS (SHADE 

CLOTH CARPORT 
STRUCTURES) 

9-13,15 

0 

30 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MZOMHLE CRECHE: 

ENCLOSED REFUSE AREA 

9-13,15 

0 

30 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MZOMHLE CRECHE: TILE 
KITCHEN & BATHROOM 

AREAS 

9-13,15 

0 

60 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

UNIONDALE: PROVISION OF 
SERVICES: 20 SITES 

25 

350 000 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ROSEDALE CRECHE, ERF 

8046: PAVING 

14 

0 


200 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ROSEDALE CRECHE, ERF 

8046: PALLISADE FENCING 

14 

0 

200 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ROSEDALE CRECHE, ERF 

8046: 3 X NEW CONTAINERS 

14 

0 

450 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ZAMXOLO CRECHE: 

PALLISADE FENCE 

9-13,15 

0 

400 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ZAMAXOLO CRECHE: NEW 
CRECHE 

9-13,15 

0 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ZAMAXOLO CRECHE: 

OUTSIDE CLASSROOM 
(CARPORT FOR 3 PARKING 
BAYS) 

9-13,15 

0 

90 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ZAMAXOLO CRECHE: SOLAR 
GEYSER & SOLAR WATER 
PUMP 

9-13,15 

0 

30 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ZAMAXOLO CRECHE: PAVING 

9-13,15 

0 


400 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ZAMAXOLO CRECHE: 
PALLISADE FENCING 

9-13,15 

0 

400 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

THEMBALETHU CRECHE: 
PALLISADE FENCE 

9-13,15 

0 

180 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MASIZAKHE CRECHE: SOLAR 
SECURITY LIGHTS 

9-13,15 

0 

20 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

POPHUIS CRECHE: OUTSIDE 
CLASSROOM (CARPORT 3 
PARKING BAYS) 

8 

0 


50 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

POPHUIS CRECHE: PAVING 

8 

0 

70 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

POPHUIS CRECHE: 

EXTENTION OF BUILDING 

8 

0 

1 500 000 

750 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

POPHUIS CRECHE: SOLAR 
GEYSER AND SOLAR PUMP 

8 

0 

20 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

POPHUIS CRECHE: 
EXTRACTOR FANS FOR 
KITCHEN 

8 

0 

30 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

DIEPKLOOF PLAYGROUP: 
ROOILOOP FARM - PAVING 

25 

0 


400 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

DIEPKLOOF PLAYGROUP: 
ROOILOOP FARM - PALISADE 
FENCE 

25 

0 


300 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

DIEPKLOOF PLAYGROUP: 
ROOILOOP FARM - CONVERT 
OLD TOILETS INTO STORAGE 
UNITS 

25 

0 


200 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

DIEPKLOOF PLAYGROUP: 
ROOILOOP FARM - SOLAR 
GEYSER & SOLAR WATER 
PUMP 

25 

0 

30 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

CHRIS NISSAN CRECHE: 4 X 
NEW CONTAINER 
CLASSROOMS 

24 

0 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

CHRIS NISSAN CRECHE: 
PALLISADE FENCE 

24 

0 

300 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

CHRIS NISSAN CRECHE: 

SOLAR GEYSER, SOLAR 
WATER PUMP 

24 

0 

30 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

CHRIS NISSAN CRECHE: 3 X 
NEW CONTAINER 
CLASSROOMS 

24 

0 

280 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MIENA MOO CRECHE: PAVING 

24 

0 


250 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MIENA MOO CRECHE: 
PALISADE FENCE 

24 

0 

400 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MIENA MOO CRECHE: 

OUTSIDE CLASSROOM 

24 

0 

90 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MIENA MOO CRECHE: NEW 
CRECHE 

24 

0 

2 000 000 

2 000 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MIENA MOO CRECHE: SOLAR 
GEYSER, SOLAR WATER 

PUMP 

24 

0 

30 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

UNIONDALE: SOLAR GEYSER, 
SOLAR WATER PUMP 

25 

0 

30 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

NOMPHUMELELO CRECHE: 
SOLAR GEYSER & WATER 
PUMP 

9-13,15 

0 

20 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

NOMPHUMELELO CRECHE: 
PROVISION OF WATER 

TANKS 

9-13,15 

0 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

SANDANEZWE CRECHE: 
EXTENTION OF BUILDING 

9-13,15 

0 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

SANDANEZWE CRECHE: 
BURGLAR PROOFING AND 
SOLAR SEC. LIGHTS 

9-13,15 

100 000 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

SANDANEZWE CRECHE: 

SOLAR GEYSER AND SOLAR 
PUMP 

9-13,15 

0 

20 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

CHRIS NISSAN CRECHE: 
REPLACE EXISTING CRECHE 

24 

0 

300 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MIENA MOO CRECHE: 

REPLACE EXISTING CRECHE 

24 

0 

500 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

KEKKEL EN KRAAI CRECHE: 
PALLISADE FENCE 

20 

0 


1 000 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

KEKKEL EN KRAAI CRECHE: 
PAVING 

20 

0 

300 000 

100 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

KEKKEL EN KRAAI CRECHE: 
INSTALLATION OF SHELTER 

TO OUTSIDE BUILDING 

20 

0 

60 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

SONNEBLOMLAND CRECHE: 
PALLISADE FENCE 

6 

0 

250 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

SIEMBAMBA CRECHE: 

PAVING 

7 

0 

300 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

SIEBAMBA CRECHE: INSTALL 
CUPBOARDS 

7 

0 

40 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ISISEKO CRECHE: PROVISION 
OF WATER TANKS 

9-13,15 

0 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ISISEKO CRECHE: 

EXTENSION OF BUILDING 

9-13,15 

0 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ISISEKO CRECHE: SOLAR 
GEYSER AND SOLAR PUMP 

9-13,15 

0 

20 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ISISEKO CRECHE: GAS 
STORAGE 

9-13,15 

0 

5 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ISISEKO CRECHE: 
BURGLARPROOFING 

9-13,15 

0 

140 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ISISEKO CRECHE: REPLACE 
FENCING AND IMPROVE SITE 
SECURITY 

9-13,15 

0 


500 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ISISEKO CRECHE: 
WHEELCHAIR ACCESS 

9-13,15 

0 

50 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ISISEKO CRECHE: RETAINING 
WALLS AND STORMWATER 
CHANNELS 

9-13,15 

0 

150 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MASIMBAMBANE CREHCE: 
INSTALL FLOOR TILES FOR 

THE ENTIRE BUILDING 

9-13,15 

0 

150 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MASIMBAMBANE CREHCE: 
CONVERT GARAGE INTO 
CLASSROOM 

9-13,15 

0 

60 000 

60 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MASIMBAMBANE CREHCE: 
SOLAR GEYSER AND SOLAR 
PUMP 

9-13,15 

0 

20 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MASIMBAMBANE CREHCE: 
EXTENTION OF BUILDINGS 

9-13,15 

0 


1 500 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

MASIMBAMBANE CREHCE: 
COMPLETE OUTSIDE 
CLASSROOM AND BUILD 
ANOTHER 40 SQ METER 
CLASSROOM 

9-13,15 

0 

120 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

DE HOOP CRECHE: 2 X 
CLASSROOMS & KITCHEN 

25 

0 

240 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

DIEPKLOOF CRECHE: PAVING 

25 

0 


400 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

DIEPKLOOF CRECHE: SOLAR 
GEYSER AND SOLAR PUMP 

25 

0 

20 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

DIEPKLOOF CRECHE: 
PALLISADE FENCE 

25 

0 


300 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

LAWAAIKAMP CRECHE: NEW 
GAS STORAGE GALVINISHED 
STEEL HOUSING 

7 

0 

5 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

LAWAAIKAMP CRECHE: 
BURGLARPROOFING 

7 

0 

150 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

LAWAAIKAMP CRECHE: 
GARDEN & PLAY AREA 

7 

0 

30 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 



FENCING 





HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

LAWAAIKAMP CRECHE: 
SHADED PLAY AREA/ 
EXTERIOR CLASSROOMS 
(SHADE CLOTH CARPORT 
STRUCTURES) 

7 

0 

60 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

LAWAAIKAMP CRECHE: 

PAVING AND WALKWAYS 

7 

0 


80 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

LAWAAIKAMP CRECHE: 

TILING OF KITCHEN WALLS 

7 

0 

40 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

LAWAAIKAMP CRECHE: 

SOLAR SECURITY LIGHTS 

7 

0 

20 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

KLOUTER KABOUTER 

CRECHE: MODIFICATION OF 
EXISTING FACILITIES FOR 
DISABLED PERSONS 


0 

40 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ACQUISITION OF LAND 

NWS 

0 

1 000 000 

1 000 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

4x4 BAKKIE: PLANNING 
SECTION 

NWS 

0 

400 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

LDV: LAND MANAGEMENT 

NWS 

0 

300 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

TIPPER TRUCK: LAND 
MANAGEMENT 

NWS 

0 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ERECTION OF MATERIAL 
STORE 

NWS 

0 

330 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

4X4 BAKKIE: LAND 
MANAGEMENT 

NWS 

0 

400 000 

420 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

2X4 BAKKIE: BUILDING 
CONTROL 

NWS 

0 


320 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

2X4 BAKKIE : NEW HOUSING 

NWS 

0 


320 000 

HUMAN 

HOUSING ADMIN 

1.4 SEDAN : LAND 

NWS 

0 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

SETTLEMENTS 


MANAGEMENT 





HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

PURCHASING OF TRAILORS 

NWS 

0 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

NISSAN 3.2 4X4-HOUSING 
ADMIN - REPLACEMENT 

NWS 

0 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

TOUWSRANTEN CRECHE: 
PALLISADE FENCE 

4 

200 000 



HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

METROGROUNDS TRA: 
PROVISION OF 40 SERVICED 
SITES 

NWS 


2 625 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ROSEMOOR SERVICE 

CENTRE: PAVED PARKING 
BAYS (SOA) 

6 

0 

150 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ROSEMOOR SERVICE 

CENTRE: STORM WATER 
CHANNEL BRIDGES (SOA) 

6 

0 

50 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ROSEMOOR SERVICE 

CENTRE:NEW GATES & 
FENCING (SOA) 

6 

0 

150 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ROSEMOOR SERVICE 

CENTRE: 50 CONCRETE PARK 
BENCHES (SOA) 

6 

0 

50 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ACCESS TO BASIC SERVICES; 
RURAL AREAS 

NWS 

384 000 

2 000 000 

2 000 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ACCESS TO BASIC SERVICES; 
INFORMAL AREAS 

NWS 

0 

3 384 000 

6 786 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

FURNITURE: PLANNING 

NWS 

15 000 

0 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

CAMERA: PLANNING 

NWS 

4 000 

0 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

SAFE: HOUSING (TITLE 

DEEDS) 

NWS 

20 000 

0 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

2 X CAMERAS 

NWS 

8 000 

0 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

FURNITURE: BUILDING 
CONTROL 

NWS 

12 000 

0 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

AUTOCAD: BUILDING 

CONTROL 

NWS 

0 

60 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

AUTOCAD: NEW HOUSING 

NWS 

60 000 

60 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

DESKTOP: PLANNING 

NWS 

15 000 

0 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ROAMING LABTOP 

NWS 

15 000 

0 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

ELECTRIFICATION OF 
STRUCTURES 

NWS 

250 000 

375 000 

400 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

PURCHASING OF TOILETS - 
INDIGENTS 

NWS 

250 000 

500 000 

500 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

OCI PRINTER: BUILDING 
CONTROL 

NWS 

270 000 

0 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

RESTORATION OF OLD 
COUNCIL CHAMBERS: 
PACALTSDORP 

14 

300 000 

750 000 


HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

FURNITURE: INFORMAL 
HOUSING 

NWS 

50 000 

15 000 

15 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

FURNITURE: NEW HOUSING 

NWS 

15 000 

15 000 

15 000 

HUMAN 

SETTLEMENTS 

HOUSING ADMIN 

FURNITURE: EXISTING 
HOUSING 

NWS 

15 000 

15 000 

15 000 

COMMUNITY 

SERVICES 

ADMIN 

COMPUTERS 

NWS 

20 000 

20 000 

20 000 

COMMUNITY 

SERVICES 

ADMIN 

FURNITURE AND OFFICE 
EQUIPMENT 

NWS 

20 000 

20 000 

200 000 

COMMUNITY 

SERVICES 

ADMIN 

EXTENTION OF RECEPTION 
AREA 

NWS 

200 000 

200 000 


COMMUNITY 

SERVICES 

ADMIN 

TABLET DIRECTOR 

NWS 

5 000 



COMMUNITY 

SERVICES 

SOCIAL SERVICES 

SEDAN VEHICLES 

NWS 

0 

175 000 

180 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

COMMUNITY 

SERVICES 

SOCIAL SERVICES 

IX TWO TON BAKKIE 

NWS 

0 

340 000 


COMMUNITY 

SERVICES 

SOCIAL SERVICES 

RENOVATION MARKET 
THEATRE AS CREATIVE 

SPACE 

NWS 

0 

75 000 

75 000 

COMMUNITY 

SERVICES 

SOCIAL SERVICES 

LAPTOPS 

NWS 

40 000 

30 000 

30 000 

COMMUNITY 

SERVICES 

SOCIAL SERVICES 

FURNITURE AND OFFICE 
EQUIPMENT 

NWS 

150 000 

30 000 

30 000 

COMMUNITY 

SERVICES 

SOCIAL SERVICES 

STORAGE SPACE CUM 
WORKING SPACE/WENDY 
HOUSE 

NWS 

40 000 



COMMUNITY 

SERVICES 

SOCIAL SERVICES 

LAMINATING MACHINE 

NWS 

1 200 



COMMUNITY 

SERVICES 

SOCIAL SERVICES 

HEAVY DUTY STAPLER XI 

NWS 

700 



COMMUNITY 

SERVICES 

FIRE BRIGADE 

UPGRADING RADIO 
COMMUNICATION - 
UNIONDALE 

25 

40 000 

200 000 

200 000 

COMMUNITY 

SERVICES 

FIRE BRIGADE 

KLEINKRANTZ FIRE STATION 

4 

0 

3 000 000 


COMMUNITY 

SERVICES 

FIRE BRIGADE 

1 FIRE TRUCK 

NWS 

0 

0 

4 000 000 

COMMUNITY 

SERVICES 

FIRE BRIGADE 

MICROBUS PERSONNEL 
TRANSPORT 

NWS 

0 

800 000 


COMMUNITY 

SERVICES 

FIRE BRIGADE 

JETSKI 

NWS 

0 

200 000 

200 000 

COMMUNITY 

SERVICES 

FIRE BRIGADE 

3X LAPTOPS 

NWS 

0 

60 000 


COMMUNITY 

SERVICES 

FIRE BRIGADE 

FURNITURE & OFFICE 
EQUIPMENT; KLEINKRANTZ 

4 

45 000 

50 000 

50 000 

COMMUNITY 

SERVICES 

FIRE BRIGADE 

UPGRADING LIFE TOWERS 

NWS 

120 000 

0 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

COMMUNITY 

SERVICES 

FIRE BRIGADE 

FORD MOTOR CORP TRUCK - 
REPLACEMENT 

NWS 

0 

1 750 000 


COMMUNITY 

SERVICES 

FIRE BRIGADE 

MERCEDES BENZ MB 1117 
TRUCK - REPLACEMENT 

NWS 

0 

0 

1 750 000 

COMMUNITY 

SERVICES 

FIRE BRIGADE 

MERCEDES BENZ UNIMOG - 
REPLACEMENT 

NWS 

0 

0 

1 750 000 

COMMUNITY 

SERVICES 

FIRE BRIGADE 

TOYOTA LAND CRUISER 

NWS 

0 

800 000 


COMMUNITY 

SERVICES 

FIRE BRIGADE 

CAR PORTS - VEHICLES 
(UNIONDALE) 

25 

150 000 

0 


COMMUNITY 

SERVICES 

VEHICLE 

REGISTRATION 

INSTALLATION OF CAMERA 
SYSTEM 

NWS 

70 000 

70 000 

70 000 

COMMUNITY 

SERVICES 

VEHICLE 

REGISTRATION 

FURNITURE 

NWS 

100 000 

50 000 

50 000 

COMMUNITY 

SERVICES 

VEHICLE 

REGISTRATION 

BATTERY PACK 

NWS 

4 500 

4 500 

4 500 

COMMUNITY 

SERVICES 

VEHICLE 

REGISTRATION 

PLAY DETEXTOR 

NWS 

25 000 

0 


COMMUNITY 

SERVICES 

VEHICLE 

REGISTRATION 

FLOODLIGHTS 

NWS 

30 000 

30 000 

30 000 

COMMUNITY 

SERVICES 

VEHICLE 

REGISTRATION 

PUBLIC SEATING 

NWS 

40 000 

40 000 

40 000 

COMMUNITY 

SERVICES 

VEHICLE 

REGISTRATION 

QUEUE MANAGEMENT 
SYSTEMS 

NWS 

50 000 

50 000 

50 000 

COMMUNITY 

SERVICES 

VEHICLE 

REGISTRATION 

VACUUM 

CLEANER(INDUSTRAIL) 

NWS 

7 000 

7 000 

7 000 

COMMUNITY 

SERVICES 

VEHICLE 

REGISTRATION 

REPLACEMENT OF 

CARPERTS WITH TILES 

NWS 

100 000 

0 


COMMUNITY 

SERVICES 

VEHICLE 

REGISTRATION 

LAPTOPS (4) 

NWS 

50 000 

50 000 

50 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

VEHICLES 

NWS 

0 

2 500 000 

2 500 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

RAPID RESPONSE VEHICLES 

NWS 

0 

600 000 

600 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

DOUBLE CAB 4X4 

NWS 

0 

1 200 000 

1 200 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

WASHBAY 

NWS 

50 000 

0 

0 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

FENCING BACK OF TRAFFIC 
OFFICE 

NWS 

100 000 

200 000 

0 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

CARPORTS FOR TRAFFIC 
VEHCILES 

NWS 

0 

100 000 

100 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

SAFETY EQUIPMENT 

NWS 

100 000 

100 000 

200 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

RADIO’S 

NWS 

100 000 

150 000 

150 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

CCTV CAMERAS - TRAFFIC 
OFFICES 

NWS 

100 000 

150 000 

150 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

TRAINING FACILITY: TRAFFIC 
OFFICES 

NWS 

100 000 

200 000 

0 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

LAPTOPS 

NWS 

50 000 

50 000 

50 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

FURNITURE 

NWS 

50 000 

50 000 

50 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

PAVING 

NWS 

100 000 

150 000 

150 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

FENCING - DRIVERS 

LICENCES 

NWS 

50 000 

150 000 

0 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

JUNIOR TRAFFIC TRAINING 
CENTRE - RESURFACE OF 
AREA 

NWS 

0 

150 000 

0 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

ROAD SAFETY PORTABLE 

MAT 

NWS 

50 000 

0 

0 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

QUEUE MANAGEMENT 

SYSTEM 

NWS 

50 000 

50 000 

0 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

PUBLIC SEATING - TRAFFIC 
SERVICES 

NWS 

30 000 

30 000 

0 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

LAZER PRINTERS 

NWS 

12 000 

12 000 

0 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

AIRCONDITIONING 

NWS 

50 000 

100 000 

0 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

LEARNER & DRIVER TESTING 
STATION - UNIONDALE 

25 

0 

750 000 

750 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

FLOODLIGHTS 

NWS 

30 000 

0 

0 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

UPGRADING OF RADIO 
COMMUNICATION 

NWS 

50 000 

200 000 

250 000 

COMMUNITY 

SERVICES 

TRAFFIC 

SERVICES 

OFFENCE TRACKING 
EQUIPMENT: TRAFFIC 
VEHICLES 

NWS 

0 

0 

0 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

SEDANS X8 

NWS 

0 

1 200 000 

900 000 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

OFFICE FURNIITURE 

NWS 

50 000 

50 000 

50 000 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

RADIO’S 

NWS 

80 000 

250 000 

250 000 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

SAFETY EQUIPMENT 

NWS 

70 000 

150 000 

150 000 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

CCTV: FURNITURE 

NWS 

30 000 

30 000 

30 000 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

CCTV: PC MONITORS (42") 

NWS 

40 000 

50 000 

50 000 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

CCTV: OPTIC FIBRE 

NWS 

400 000 

1 500 000 

1 000 000 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

CCTV: EXTENTION OF 

CAMERA SYSTEM 

NWS 

230 000 

1 000 000 

1 000 000 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

CCTV: UPGR AND 

EXTENTION OF BUILDING 

NWS 

0 

1 000 000 

1 000 000 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

CCTV: ACCESS CONTROL 
UPGRADE GATE 

NWS 

5 000 

0 

0 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

FIREARMS 

NWS 

50 000 

120 000 

120 000 

COMMUNITY 

LAW 

LAPTOPS X 4 

NWS 

30 000 

50 000 

50 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

SERVICES 

ENFORCEMENT 






COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

CARPORT 

NWS 

0 

150 000 

0 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

AIRCONS 

NWS 

25 000 

50 000 

50 000 

COMMUNITY 

SERVICES 

LAW 

ENFORCEMENT 

SECURITY CAMERAS - LAW 
ENFORCEMENT OFFICES 

NWS 

0 

120 000 

0 

COMMUNITY 

SERVICES 

LIBRARIES 

LAMINATING MACHINES 

NWS 

3 600 

3 700 

3 800 

COMMUNITY 

SERVICES 

LIBRARIES 

FOLDING NOSE TROLLEY 

NWS 

3 000 

3 100 

3 200 

COMMUNITY 

SERVICES 

LIBRARIES 

NOTICE/PIN BOARD 

NWS 

3 000 

3 100 

3 200 

COMMUNITY 

SERVICES 

LIBRARIES 

STEP LADDER X4 

NWS 

5 100 

5 200 

5 300 

COMMUNITY 

SERVICES 

LIBRARIES 

IX SEDAN VEHICLE 

NWS 

0 


200 000 

COMMUNITY 

SERVICES 

LIBRARIES 

IX KOMBI 

NWS 

0 

700 000 


COMMUNITY 

SERVICES 

LIBRARIES 

MICROWAVE OVENS 

NWS 

2 000 

4 100 

4 200 

COMMUNITY 

SERVICES 

LIBRARIES 

DATA PROJECTORS 

NWS 

4 800 

4 900 

5 000 

COMMUNITY 

SERVICES 

LIBRARIES 

SCREENS X3 

NWS 

4 500 

4 600 

4 700 

COMMUNITY 

SERVICES 

LIBRARIES 

PALLISADE FENCING 

BETWEEN HALL & LIBRARY 

NWS 

50 000 



COMMUNITY 

SERVICES 

LIBRARIES 

LAPTOPS 

NWS 

40 000 

40 000 

40 000 

COMMUNITY 

SERVICES 

LIBRARIES 

WORK AREA IN MAIN 

LIBRARY 

NWS 

50 000 



COMMUNITY 

SERVICES 

LIBRARIES 

FURNITURE AND OFFICE 
EQUIPMENT 

NWS 

80 000 

30 000 

30 000 

COMMUNITY 

LIBRARIES 

SAFETY GATES 

NWS 

15 000 

15 000 

15 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

SERVICES 







COMMUNITY 

SERVICES 

LIBRARIES 

BLINDS PACALTSDORP 
LIBRARY 

NWS 

10 000 



COMMUNITY 

SERVICES 

LIBRARIES 

WORK SPACE - BLANCO 
LIBRARY 

NWS 

50 000 



COMMUNITY 

SERVICES 

LIBRARIES 

CARPET WABOOMSKRAAL 
LIBRARY 

NWS 

2 500 



COMMUNITY 

SERVICES 

LIBRARIES 

UPGRADING PACALTSDORP 
LIBRARY 

NWS 

500 000 



COMMUNITY 

SERVICES 

LIBRARIES 

MOBILE LIBRARY 

NWS 

250 000 



COMMUNITY 

SERVICES 

CEMETERIES 

EXTENTION OF CEMETRIES - 
UNIONDALE 

25 

0 

500 000 

500 000 

COMMUNITY 

SERVICES 

CEMETERIES 

SECURITY LIGHTING AT 
CEMETRIES 

NWS 

0 

500 000 


COMMUNITY 

SERVICES 

CEMETERIES 

MOBILE TOILET AT 

CEMETRIES 

NWS 

300 000 



COMMUNITY 

SERVICES 

CEMETERIES 

EXTENTION OF CEMETRIES - 
GEORGE 

NWS 

0 

500 000 

2 000 000 

COMMUNITY 

SERVICES 

PARKS AND 
RECREATION 

3X SWAARDIENS 
BOSSIEKAPPERS 

NWS 

30 000 

30 000 

30 000 

COMMUNITY 

SERVICES 

PARKS AND 
RECREATION 

1 TON LAW MET WIPBAK EN 
LOS SEIL CANOPY 

NWS 

0 



COMMUNITY 

SERVICES 

PARKS AND 
RECREATION 

2X KETTINGSAE PER JAAR 

NWS 

21 000 

21 000 

21 000 

COMMUNITY 

SERVICES 

PARKS AND 
RECREATION 

3X PAALSAE PER JAAR 

NWS 

30 000 

30 000 

30 000 

COMMUNITY 

SERVICES 

PARKS AND 
RECREATION 

DEVELOPMENT AND 
UPGRADING FACILITIES - 
GWAING RIVER 

NWS 

500 000 

250 000 

250 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

BULK REFUSE CONTAINERS 

NWS 

50 000 

100 000 

100 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

BULK REFUSE CONTAINERS: 
TRANSFER STATION - 

NWS 

0 

400 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 



GEORGE 





COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

UPGRADING PUBLIC TOILETS 

NWS 

200 000 

200 000 

200 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

UPGRADING TOILETS - 
BEACH AREAS 

NWS 

300 000 

200 000 

200 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

BUILDING OF COMPOST 

PLANT 

NWS 

1 750 000 

5 000 000 

5 000 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

HOUSEHOLD WHEELIE BINS 

NWS 

0 

2 000 000 

2 000 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

REHABILITATION - GEORGE 
LANDFILL SITE 

NWS 

1 750 000 

8 000 000 

10 000 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

EXTENSION OF TRANSFER 
STATION 

NWS 

500 000 

1 500 000 

500 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

REHABILITATION - 
UNIONDALE LANDFILL SITE 

25 

500 000 

2 000 000 

2 000 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

TRANSFER FACILITY 
UNIONDALE 

25 

500 000 

2 000 000 

500 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

FURNITURE TRANSFER 
STATION 

NWS 

0 

30 000 


COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

REPLACE REFUSE TRUCK 

NWS 

1 950 000 



COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

REPLACE REFUSE TRUCK 

NWS 

1 950 000 



COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

3X JCB'S WAR ON 
WASTE/CLEANING 

RESIDENTAL AREAS 

NWS 

900 000 

900 000 

900 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

6X6M3 TRUCKS - CLEANING 
RESIDENTAL AREAS 

NWS 

1 500 000 

1 500 000 

1 500 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

SKIP TRUCK 

NWS 

0 

1 000 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

TOYOTA HILUX 2.4D - 
REPLACEMENT 

NWS 

0 

1 950 000 


COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

TOYOTA DYNA 3.0T Diesel - 
REPLACEMENT 

NWS 

0 

1 950 000 


COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

REFUSE COMPACTOR 

NISSAN - REPLACEMENT 

NWS 

0 


1 950 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

REFUSE COMPACTOR ISUZU 
- REPLACEMENT 

NWS 

0 


1 950 000 

COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

JCB RUBBER WIELE 

NWS 

120 000 



COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

SKIPS (50) 

NWS 

0 

1 000 000 


COMMUNITY 

SERVICES 

CLEANSING AND 
ENVIRON HEALTH 

2X TRUCKS (TRANSPORT OF 
REFUSE TO DUMPING SITE) 

NWS 

0 

6 000 000 


COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

RIDE ON LAWNMOWER 

NWS 

60 000 

65 000 

65 000 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

UPGR TENNIS & NETBALL 
COURTS (DENNEOORD, 
PACALTSDORP, ROSEMOOR) 

NWS 

200 000 

300 000 

300 000 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

TRAILER X2 

NWS 

50 000 

50 000 


COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

LAWAAIKAMP SPORT 
GROUNDS - NEW FENCING 

NWS 

70 000 

130 000 


COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

UPGRADING: HOSPITALITY 
SUITES (EAST PAVILLION 
OUTENIQUA PARK)? 

NWS 

200 000 

300 000 

400 000 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

UPGRADING: HOSPITALITY 
SUITES (GEORGE)? 

NWS 

0 

50 000 

50 000 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

MIG SPORT PROJECTS 

NWS 

5 095 500 

5 372 625 

5 665 125 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

CCTV CAMERAS - SPORT 
FACILITIES 

NWS 

0 

500 000 


COMMUNITY 

SPORT 

FLOOD LIGHTS - 

14 

300 000 

500 000 

800 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

SERVICES 

MAINTENANCE 

PACALTSDORP 





COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

LAPTOPS X 2 

NWS 

25 000 

0 

0 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

AIRCONS 

NWS 

15 000 

15 000 

30 000 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

UPGRADING: DENNEOORD 
ABLUTION FACILITY 

2 

70 000 

0 

0 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

BRUSHCUTTER 

NWS 

7 000 

7 700 

8 470 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

ELECTRIC DRILL x 2 

NWS 

7 000 

7 700 

8 470 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

LADDER 

NWS 

4 000 

4 400 

4 840 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

GRINDER 

NWS 

5 000 

5 500 

6 050 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

TOOLS 

NWS 

4 000 

4 400 

4 850 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

LAPTOP 

NWS 

12 500 

0 

0 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

OFFICE FURNITURE 

NWS 

20 000 

22 000 

24 200 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

GENERATOR 

NWS 

7 000 

7 700 

8 470 

COMMUNITY 

SERVICES 

SPORT 

MAINTENANCE 

WELDER 

NWS 

5 000 

5 500 

6 050 

CIVIL ENGINEERING 
SERVICES 

ADMIN 

FURNITURE AND FITTINGS 

NWS 

70 000 



CIVIL ENGINEERING 
SERVICES 

ADMIN 

FENCING FOR YARD 

NWS 

0 

750 000 


CIVIL ENGINEERING 
SERVICES 

ADMIN 

INFRASTUCTURE SKILLS 
DEVELOPMENT EQUIPMENT 

NWS 

300 000 

200 000 

200 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

BUILDING OF CONCRETE 
CANALS & DRAINS 

NWS 

200 000 

3 000 000 

3 000 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

STORMWATER WALLS: 
BORCHARDS 

20 

1 500 000 

0 

0 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

STREETLIGHTNING: KNYSNA 
ROAD (PHASE 3) 

NWS 

400 000 

400 000 

300 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

COURTNEY STREET MEDIANS 

NWS 

0 

200 000 

0 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

LIGHTING IN INFORMAL 

AREAS 

NWS 

200 000 

700 000 

700 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

LIGHTING REQUESTS 

NWS 

300 000 

300 000 

300 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

HIGH MAST LIGHTING 

NWS 

1 500 000 

1 800 000 

2 000 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

UPGRADING OF OBSOLETE 
STREETLIGHT NETWORKS 

NWS 

800 000 

800 000 

800 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

STREETLIGHTS: UNIONDALE, 
HAARLEM AND HEROLD 

24 

400 000 

200 000 

200 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

REBUILDING OF STREETS: 
GREATER GEORGE 

NWS 

5 000 000 

8 000 000 

8 000 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

STREET RESEALING: 

GREATER GEORGE 

NWS 

4 500 000 

7 000 000 

7 000 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

THEMBALETHU UISP - ROADS 
& STORMWATER 

9-13,15 

7 682 390 

396 504 


CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

UPGRADING STREETS 
UNIONDALE 

25 

0 

2 500 000 

2 500 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

GOLDEN VALLEY: PROVISION 
OF SERVICES (165 UNITS) - 
STREETS 

1 

3412416 

154 074 

0 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

2X 3TON TRUCKS 

NWS 

0 

700 000 


CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

PHASE 1 - HANSMOESKRAAL 

NWS 

0 

5 000 000 

5 000 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

PETERS ROAD: REPAIRS TO 
SLIP FAILURE AND 
ASSOCIATED STORMWATER 

NWS 

0 

5 000 000 

5 000 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

ERF 325 EAST 

14 

0 

5 000 000 


CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

ERF 325 WEST 

14 

0 

0 

15 000 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

4X BAKKIES 

NWS 

0 

700 000 


CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

TLB’S 

NWS 

0 

1 350 000 

1 350 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

GRADER X2 

NWS 

0 

0 

2 500 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

SPECIALISED TRAILER X5 

NWS 

240 000 

240 000 

120 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

WALK BEHIND ROLLER X3 

NWS 

120 000 

120 000 

120 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

JETTING MACHINE XI 

NWS 

350 000 

350 000 


CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

FIAT TRACTOR - 
REPLACEMENT 

NWS 

660 000 



CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

MASSEY TRACTOR - 
REPLACEMENT 

NWS 

0 

660 000 


CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

ISUZU WATER TANKER 

TRUCK 7T - REPLACEMENT 

NWS 

660 000 



CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

EQUIPMENT GRADER 
CATERPILAR - REPLACEMENT 

NWS 

3 000 000 



CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

EQUIPMENT TLB JCB- 
REPLACEMENT 

NWS 

1 350 000 



CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

TOOLS AND EQUIPMENT 

NWS 

20 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

CONCRETE MIXER X2 

NWS 

0 

60 000 

60 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

GENERATOR X3 

NWS 

0 

30 000 

30 000 

CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

WATER PUMP XI 

NWS 

100 000 



CIVIL ENGINEERING 
SERVICES 

STREETS AND 
STORMWATER 

PUBLIC WORKS 

PROGRAMME: PAVING OF 
STREETS 

NWS 

4 000 000 

5 000 000 

5 000 000 

CIVIL ENGINEERING 
SERVICES 

PUBLIC 

TRANSPORT 

NETOWRK 

GIPTN INFRASTRUCTURE 
(REBUILD AND RESEAL) 

NWS 

0 

10 000 000 

10 000 000 

CIVIL ENGINEERING 
SERVICES 

PUBLIC 

TRANSPORT 

NETOWRK 

GIPTN CCTV CAMERAS 

NWS 

10 000 000.00 



CIVIL ENGINEERING 
SERVICES 

PUBLIC 

TRANSPORT 

NETOWRK 

GIPTN ROADS 

REHABILITATION 

NWS 

31 050 119.00 



CIVIL ENGINEERING 
SERVICES 

PUBLIC 

TRANSPORT 

NETOWRK 

GIPTN - BUS SHELTERS 

NWS 

20 000 000.00 



CIVIL ENGINEERING 
SERVICES 

PUBLIC 

TRANSPORT 

NETOWRK 

GIPTN - TRAFFIC SIGNALS 

NWS 

2 500 000.00 



CIVIL ENGINEERING 
SERVICES 

PUBLIC 

TRANSPORT 

NETOWRK 

GIPTN - INTER URBAN BUS 
TERMIN 

NWS 

5 000 000.00 



CIVIL ENGINEERING 
SERVICES 

PUBLIC 

TRANSPORT 

NETOWRK 

REMOTE BUS DEPOT 

NWS 

4 000 000.00 



CIVIL ENGINEERING 
SERVICES 

PUBLIC 

TRANSPORT 

NETOWRK 

OFFICE EQUIPMENT - OPS 
ROOM KIT OUT 

NWS 

600 000.00 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CIVIL ENGINEERING 
SERVICES 

PUBLIC 

TRANSPORT 

NETOWRK 

CAMERA EQUIPMENT (CCTV 
UNITS BUSES) 

NWS 

480 000.00 



CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

THEMBALETHU UISP - WATER 

NWS 

1 013 178 

52 292 


CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

INSTALLATION OF METERS 

9-13,15 

500 000 

500 000 

100 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

PROVISION OF WATER 

TANKS 

NWS 

100 000 

100 000 

100 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

NETWORK REHABILITATION 

NWS 

2 315 580 

4 000 000 

4 000 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

TELEMETRY AND LOGGERS 

NWS 

200 000 



CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

GOLDEN VALLEY: PROVISION 
OF SERVICES (165 UNITS) - 
WATER 

1 

450 040 

20 320 


CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

EQUIPMENT TLB CATERPILAR 
- REPLACEMENT 

NWS 

1 350 000 



CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

WATER TRUCKS 

NWS 

660 000 

660 000 


CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

TLB 

NWS 

0 

1 350 000 


CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

ISUZU WATER TANKER 

TRUCK 7T - REPLACEMENT 

NWS 

770 000 



CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

TOOLS AND EQUIPMENT 

NWS 

20 000 



CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

PACALTSDORP RESERVOIR 

6MI ERF 325 EAST 

14 

0 

10 500 000 


CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

PACALTSDORP RESERVOIR 

6MI ERF 325 WEST 

14 

0 


10 500 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

THEMBALETHU RESERVOIR 

6MI 

9-13,15 

0 

10 500 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

PACALTSDORP LINK (ERF 325 
WEST) 

14 

0 


22 000 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

NETWORKS 

PACALTSDORP LINK (ERF 325 
EAST) 

14 

0 

3 000 000 


CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

RAISING GARDEN ROUTE 

DAM - RBIG 

NWS 

12 816 000 



CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

WATER TREATMENT WORKS - 
RESERVOIRS 

NWS 

22 000 000 


25 000 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

EXTENSION OF 

WATERWORKS 

NWS 

0 

75 000 000 

110 000 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

REHABILITATION OF OLD 

WTW (6MI MODULE) 

NWS 

3 000 000 

3 000 000 


CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

H&S EXTRACTOR FANS - 
CHLORINE ROOMS 

NWS 

0 

1 800 000 


CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

DAM SAFETY 

CONSTRUCTION 

NWS 

0 

1 500 000 


CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

INSTRUMENTATION 

NWS 

200 000 

200 000 

200 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

REHABILITATION OF 
RESERVOIR ROOF 

NWS 

0 

1 000 000 


CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

TELEMETRY 

NWS 

200 000 

200 000 

200 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

SETTLING TANKS 
(UNIONDALE & WILDERNESS) 

- ROOFS 

4,25 

0 

800 000 

1 000 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

TOOLS AND EQUIPMENT 

NWS 

30 000 



CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

AIR CONDITIONING 
PUMPSTATIONS 

NWS 

200 000 



CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

HAARLEM WATERWORKS 
OFFICE BUILDING 

24 

500 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

UNIONDALE WATERWORKS 
OFFICE BUILDING (PROCESS 
CONTROLLERS) 

25 

0 

500 000 


CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

UNIONDALE /HAARLEM: 
RESERVOIR FENCING 

24,25 

500 000 



CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

BALANCING DAM 

NWS 

0 

15 000 000 

15 000 000 

CIVIL ENGINEERING 
SERVICES 

WATER 

PURIFICATION 

GENERATORS 

NWS 

0 

600 000 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

GULLEYS 

NWS 

250 000 

250 000 

250 000 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

THEMBALETHU UISP - 
SEWERAGE 

9-13,15 

2 990 453 

154 343 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

NETWORK REHABILITATION 

NWS 

1 400 000 

4 000 000 

4 000 000 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

UPGRADING OF ACCESS 
ROADS & FENCING (PUMP 
STATIONS) 

NWS 

400 000 

600 000 

600 000 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

UPGRADING OF PUMP 
STATIONS 

NWS 

800 000 

2 000 000 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

UPGRADING: ELECTRICAL 
SWITCHGEAR (PUMP 
STATIONS) 

NWS 

800 000 

1 500 000 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

WILDERNESS KLEINKRANTZ 
MAIN SEWER LINE UPGRADE 

4 

0 

3 000 000 

2 000 000 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

SUPER SUCKER 

NWS 

2 500 000 



CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

HANSMOESKRAAL 

14 

0 


5 000 000 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

ROSEDALE SEWER ERF 325 
EAST 

14 

3 000 000 

12 000 000 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

ERF 325 WEST SEWER PUMP 
AND RISING MAIN 

14 

0 


13 000 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

THEMBALETHU P/S 6 

9-13,15 

0 

15 000 000 

15 000 000 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

THEMBALETHU UISP BULKS 

9-13,15 

6 000 000 

12 000 000 

7 000 000 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

TOOLS AND EQUIPMENT 

NWS 

20 000 



CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

NETWORKS 

GOLDEN VALLEY: PROVISION 
OF SERVICES (165 UNITS) - 
SEWERAGE 

1 

1 328 319 

59 975 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

OUTENIQUA 10 ML ADDITION 

NWS 

30 000 000 

40 000 000 

75 000 000 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

CASE TRACTOR - 
REPLACEMENT 

NWS 

660 000 



CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

EQUIPMENT TLB CATERPILAR 
- REPLACEMENT 

NWS 

0 

1 350 000 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

GWAIING - REINSTATE 3,5 ML 

NWS 

6 000 000 

500 000 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

LABORATORY INSTRUMENTS 

NWS 

250 000 



CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

TELEMATRY 

NWS 

200 000 

200 000 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

REFURBISHMENT OF BELT 
PRESSES AT GWAIING 

WWTW 

NWS 

200 000 

200 000 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

GWAIING - EXTEND CAPACITY 

10,0ML 

NWS 

0 


35 000 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

REPLACEMENT OF 

AERATORS AND MIXERS 

NWS 

0 

3 000 000 

3 000 000 

CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

REFURBISHMENT OF 
HORIZONTAL BRIDGE FOR 
AERATORS 

NWS 

0 

2 500 000 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

TOOLS AND EQUIPMENT 

NWS 

10 000 

10 000 


CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

UPGRADING OF 

LABORATORY 

NWS 

500 000 



CIVIL ENGINEERING 
SERVICES 

SEWERAGE 

TREATMENT 

WORKS 

GENERATORS 

NWS 

0 


3 000 000 

ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

SCHAAPKOP 132/66 KV 
SUBSTATION - PHASE 4 
(CONTROL CENTRE) 

NWS 

0 

2 000 000 

1 000 000 

ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

EXPANSION OF MAIN RE 
MASTER PLAN 

NWS 

0 

1 000 000 

1 000 000 

ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

Thembalethu Glenwood 66 kV 
oh line 

9-13,15 

8 000 000 



ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

Thembalethu 66/11 substation 

9-13,15 

14 322 807 

20 000 000 

13 157 895 

ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

Thembalethu 2nd 66/11 
transformer 

9-13,15 

0 

0 

9 000 000 

ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

Proefplaas 2nd 66 kV supply 

14 

0 


7 000 000 

ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 

Proefplaas Heroldsbaai 66kV 
feeder 

23 

0 

1 000 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 


NETWORK 






ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

HEROLDS BAY SUBSTATION: 
EXPANSION OF66KV 
NETWORK 

23 

0 

2 000 000 


ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

NEW 20MVA TRANSFORMERS 
-GEORGE 

NWS 

50 000 



ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

REFURBISH EXISTING 10MVA 
TRANSFORMERS 

NWS 

50 000 



ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

NEW 20MVA TRANSFORMERS 
- GLENWOOD 

9-13,15 

2 000 000 

18 000 000 


ELECTROTECHNICAL 

SERVICES 

EXPANSION OF 
66KV MAIN 
NETWORK 

REPLACE REDUNDANT 66KV 
SWITCH GEAR 

NWS 

1 700 000 

4 000 000 

3 000 000 

ELECTROTECHNICAL 

SERVICES 

ENERGY 

MANAGEMENT 

LOAD CONTROL AND POWER 
FACTOR 

NWS 

200 000 

600 000 

600 000 

ELECTROTECHNICAL 

SERVICES 

ENERGY 

MANAGEMENT 

REPLACE BULK METERS 

NWS 

50 000 

50 000 

50 000 

ELECTROTECHNICAL 

SERVICES 

ENERGY 

MANAGEMENT 

GLENWOOD SECOND LOAD 
CELL 

9-13,15 

0 


2 500 000 

ELECTROTECHNICAL 

SERVICES 

ENERGY 

MANAGEMENT 

CIVIC CENTRE PV PANELS 

NWS 

0 

3 000 000 


ELECTROTECHNICAL 

SERVICES 

ENERGY 

MANAGEMENT 

ENERGY EFFICICIENT 
LIGHTING 

NWS 

6 140 351 

8 771 930 

8 771 930 

ELECTROTECHNICAL 

SERVICES 

ENERGY 

MANAGEMENT 

TAMSUI SECOND LOAD CELL 
PHASE 2 

14 

0 

100 000 


ELECTROTECHNICAL 

SERVICES 

CONTROL 
PROTECTION AND 
COMMUNICATION 

COMMUNICATION SYSTEMS 

NWS 

100 000 

1 000 000 

1 000 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

ELECTROTECHNICAL 

SERVICES 

CONTROL 
PROTECTION AND 
COMMUNICATION 

CONTROL CENTRUM: 11 KV 
SAFETY 

NWS 

100 000 

100 000 

100 000 

ELECTROTECHNICAL 

SERVICES 

CONTROL 
PROTECTION AND 
COMMUNICATION 

PROTECTION SYSTEM 

NWS 

200 000 

1 000 000 

1 500 000 

ELECTROTECHNICAL 

SERVICES 

UPGR AND EXT OF 
11KV NETWORK 

GEORGE INNER CITY 

NWS 

1 500 000 

2 500 000 

2 500 000 

ELECTROTECHNICAL 

SERVICES 

UPGR AND EXT OF 
11KV NETWORK 

UNIONDALE 

25 

200 000 

500 000 

500 000 

ELECTROTECHNICAL 

SERVICES 

UPGR AND EXT OF 
11KV NETWORK 

THEMBALETHU 

9-13,15 

100 000 

500 000 

500 000 

ELECTROTECHNICAL 

SERVICES 

UPGR AND EXT OF 
11KV NETWORK 

WILDERNIS 

4 

200 000 

1 000 000 

1 000 000 

ELECTROTECHNICAL 

SERVICES 

UPGR AND EXT OF 
11KV NETWORK 

PACALTSDORP 

14 

200 000 

500 000 

500 000 

ELECTROTECHNICAL 

SERVICES 

UPGR AND EXT OF 
11KV NETWORK 

LAWAAIKAMP 

7 

500 000 

500 000 

500 000 

ELECTROTECHNICAL 

SERVICES 

REPLOF 

BOSOLETE11KV 
SWITCHGEAR AND 
EQUIPMENT 

OVERLOADED NETWORKS: 
REPLACEMENT AND 
STRENGTHENING 

NWS 

1 000 000 

1 000 000 

1 000 000 

ELECTROTECHNICAL 

SERVICES 

REPLOF 

BOSOLETE11KV 
SWITCHGEAR AND 
EQUIPMENT 

REPLACE OBSOLETE AND 
OVERLOADED 11KV 
SWITCHGEAR 

NWS 

1 500 000 

8 500 000 

5 000 000 

ELECTROTECHNICAL 

SERVICES 

UPGR OF 
OBSOLETE LOW 
VOLT NETWORK 
CABLES 

L/T LINES-GEORGE 

NWS 

400 000 

1 000 000 

1 000 000 

ELECTROTECHNICAL 

SERVICES 

UPGR OF 
OBSOLETE LOW 
VOLT NETWORK 
CABLES 

L/T LINES-PACALTSDORP 

14 

400 000 

400 000 

400 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

ELECTROTECHNICAL 

SERVICES 

UPGR OF 
OBSOLETE LOW 
VOLT NETWORK 
CABLES 

L/T LINES-UNIONDALE 

25 

100 000 

300 000 

300 000 

ELECTROTECHNICAL 

SERVICES 

UPGR OF 
OBSOLETE LOW 
VOLT NETWORK 
CABLES 

L/T LINES-WILDERNIS 

4 

100 000 

200 000 

200 000 

ELECTROTECHNICAL 

SERVICES 

ELECTRIFICATION 

RETICULATION FILL IN 
SCHEMES 

NWS 

100 000 

100 000 


ELECTROTECHNICAL 

SERVICES 

ELECTRIFICATION 

RETICULATION SCHEMES 

BULK SERVICES 

NWS 

7 508 772 

8 000 000 


ELECTROTECHNICAL 

SERVICES 

ELECTRIFICATION 

RETICULATION SCHEMES - 
PACALTSDORP (EAST) 

14 


5 000 000 

10 000 000 

ELECTROTECHNICAL 

SERVICES 

ELECTRIFICATION 

UNIONDALE 

ELECTRIFICATION 

25 

30 000 

100 000 


ELECTROTECHNICAL 

SERVICES 

ELECTRIFICATION 

INFORMAL AREAS 
UNDERGROUND 

CONNECTION - USIP AREA A3 

9-13,15 

2 000 000 

315 119 

2 000 000 

ELECTROTECHNICAL 

SERVICES 

ELECTRIFICATION 

INFORMAL AREAS 
UNDERGROUND 

CONNECTION - USIP AREA A8 

9-13,15 

10 000 000 

5 696 050 


ELECTROTECHNICAL 

SERVICES 

ELECTRIFICATION 

PRT GOLDEN VALLEY 

1 

2 928 000 

300 000 

100 000 

ELECTROTECHNICAL 

SERVICES 

ELECTRIFICATION 

PRT PROTEA PARK 

18 

1 226 000 

1 200 000 

50 000 

ELECTROTECHNICAL 

SERVICES 

EQUIPMENT 

COMPUTER HARDWARE 

NWS 

130 000 

130 000 

130 000 

ELECTROTECHNICAL 

SERVICES 

EQUIPMENT 

COMPUTER SOFTWARE 

NWS 

500 000 

650 000 

650 000 

ELECTROTECHNICAL 

SERVICES 

EQUIPMENT 

FURNITURE AND FITTINGS 

NWS 

80 000 

50 000 

50 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

ELECTROTECHNICAL 

SERVICES 

EQUIPMENT 

ENTRANCE CONTROL AND 
SECURITY SYSTEMS 

NWS 

200 000 

100 000 

100 000 

ELECTROTECHNICAL 

SERVICES 

EQUIPMENT 

MOBILE RADIOS 

NWS 

100 000 

100 000 

100 000 

ELECTROTECHNICAL 

SERVICES 

EQUIPMENT 

INFRASTUCTURE SKILLS 
DEVELOPMENT EQUIPMENT 

NWS 

300 000 

200 000 

200 000 

ELECTROTECHNICAL 

SERVICES 

EQUIPMENT 

SAFETY EQUIPMENT 

NWS 

200 000 

100 000 

100 000 

ELECTROTECHNICAL 

SERVICES 

EQUIPMENT 

CLOCKING SYSTEM 

NWS 

150 000 

150 000 

150 000 

ELECTROTECHNICAL 

SERVICES 

EQUIPMENT 

TOOLS AND EQUIPMENT 

NWS 

200 000 

200 000 

200 000 

ELECTROTECHNICAL 

SERVICES 

EQUIPMENT 

TESTING EQUIPMENT 

NWS 

750 000 

500 000 

800 000 

ELECTROTECHNICAL 

SERVICES 

UPGR AND EXT OF 
BUILDINGS 

EXTENSION AND UPGRADING 
TO BUILDINGS 

NWS 

200 000 

200 000 

200 000 

ELECTROTECHNICAL 

SERVICES 

UPGR AND EXT OF 
BUILDINGS 

SAFETY: OHSA 

NWS 

60 000 

60 000 

60 000 

ELECTROTECHNICAL 

SERVICES 

UPGR AND EXT OF 
BUILDINGS 

SECURITY WALL AT MAJOR 
SUBSTATION 

NWS 

400 000 

800 000 

800 000 

ELECTROTECHNICAL 

SERVICES 

UPGR AND EXT OF 
BUILDINGS 

TRAINING CENTRE 

NWS 

200 000 

200 000 

200 000 

ELECTROTECHNICAL 

SERVICES 

VEHICLES 

2X4 BAKKIE SC 

NWS 

0 

1 000 000 

1 000 000 

ELECTROTECHNICAL 

SERVICES 

VEHICLES 

2X4 BAKKIE DC 

NWS 

0 


300 000 

ELECTROTECHNICAL 

SERVICES 

VEHICLES 

4X4 BAKKIE SC 

NWS 

0 

300 000 

300 000 

ELECTROTECHNICAL 

SERVICES 

VEHICLES 

CHERRY PICKER 

NWS 

0 

1 900 000 

950 000 

ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

PETROL MANAGEMENT 
SYSTEM 

NWS 

50 000 

100 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

VEHICLE TRACKING SYSTEM 

NWS 

50 000 

50 000 


ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

BUILDINGS 

NWS 

100 000 

300 000 


ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

VEHICLE MANAGEMENT 
SYSTEM 

NWS 

100 000 

300 000 


ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

UPGRADE FUEL FORECOURT 
& DRIP TRAY 

NWS 

0 

400 000 


ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

ESTABLISHMENT OF 

CONTROL ROOM - VEHICLE 
TRACKING 

NWS 

80 000 

50 000 


ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

COMPUTER SOFTWARE 

NWS 

0 

100 000 


ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

SECURITY CAMERAS 

NWS 

100 000 



ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

CHERRY PICKER TRAILER 

NWS 

0 



ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

CHERRY PICKER TRAILER 

NWS 

0 



ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

GENERATOR & UPS(FUEL 
MANAGEMENT) 

NWS 

150 000 



ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

TRAILER FOR VEGETATION 
RUBBLE 

NWS 

80 000 



ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

REPLACE DIESEL TRAILER 

NWS 

250 000 

0 


ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

TOOLS AND EQUIPMENT 

NWS 

35 000 



ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

ABOVE FUEL STORAGE TANK 

NWS 

0 

500 000 


ELECTROTECHNICAL 

SERVICES 

FLEET 

MANAGEMENT 

NEW VEHICLE HOIST 

NWS 

0 

150 000 


FINANCIAL 

ADMIN 

3 CHAIRS - VALUATION 

NWS 

6 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

SERVICES 


SECTION 





FINANCIAL 

SERVICES 

ADMIN 

1 DESK - VALUATION 

SECTION 

NWS 

3 000 



FINANCIAL 

SERVICES 

ADMIN 

DESK PRINTER - VALUATION 
SECTION 

NWS 

3 000 



FINANCIAL 

SERVICES 

ADMIN 

3 CHAIRS - WATER & 
ELECTRICITY 

NWS 

6 000 



FINANCIAL 

SERVICES 

ADMIN 

2 CALCULATORS - WATER & 
ELECTRICITY 

NWS 

2 000 



FINANCIAL 

SERVICES 

ADMIN 

GLASS SEPERATOR - CLIENT 
SERVICES 

NWS 

55 000 



FINANCIAL 

SERVICES 

ADMIN 

FURNITURE FOR NEW 
APPOINTMENTS-CLIENT 
SERVICES 

NWS 

15 000 



FINANCIAL 

SERVICES 

ADMIN 

4 SEAT CHAIR FOR CLIENTS - 
CLIENT SERVICES 

NWS 

5 000 



FINANCIAL 

SERVICES 

ADMIN 

CHAIRS FOR CLIENTS AT 

CHIEF CLERKS -CLIENT 
SERVICES 

NWS 

17 900 



FINANCIAL 

SERVICES 

ADMIN 

8 RECEIPT PRINTERS - 
CLIENT SERVICES 

NWS 

12 000 



FINANCIAL 

SERVICES 

ADMIN 

SAFETY GATES AT HOEKWIL 
POST OFFICE-CLIENT 
SERVICES 

NWS 

8 000 



FINANCIAL 

SERVICES 

ADMIN 

LOCKER AT CASHIERS - 
CLIENT SERVICES 

NWS 

3 000 



FINANCIAL 

SERVICES 

ADMIN 

MICROWAVE HOEKWIL - 
CLIENT SERVICES 

NWS 

1 500 



FINANCIAL 

SERVICES 

ADMIN 

SAFETY TROLLEY FOR CASH 
- CLIENT SERVICES 

NWS 

3 000 



FINANCIAL 

SERVICES 

ADMIN 

NOTE COUNTER - CLIENT 
SERVICES 

NWS 

12 000 



FINANCIAL 

SERVICES 

ADMIN 

5 CALCULATORS - CLIENT 
SERVICES 

NWS 

5 000 
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DIRECTORATE 

DEPARTMENT 

PROJECT DESCRIPTION 

WARD 

2017/18 

2018/19 

2019/20 

FINANCIAL 

SERVICES 

ADMIN 

BLINDS - CLIENT SERVICES 

NWS 

15 000 



FINANCIAL 

SERVICES 

ADMIN 

9 CHAIRS - RATES 

NWS 

18 000 



FINANCIAL 

SERVICES 

ADMIN 

2 CALCULATORS - RATES 

NWS 

2 000 



FINANCIAL 

SERVICES 

ADMIN 

DESK AND CHAIRS - INCOME 

NWS 

8 000 



FINANCIAL 

SERVICES 

ADMIN 

SHREDDER - INCOME 

NWS 

3 500 



FINANCIAL 

SERVICES 

ADMIN 

SCREENS X 8 (DESKTOP BIG) 

(5 CRED 3SCM) 

NWS 

24 000 



FINANCIAL 

SERVICES 

ADMIN 

DESKTOP X 3 (NEW 
APPOINTMENT SALARY) 

NWS 

25 000 



FINANCIAL 

SERVICES 

ADMIN 

CALCULATORS- CREDITORS 
& SALARIES (5) 

NWS 

7 500 



FINANCIAL 

SERVICES 

ADMIN 

CHAIRS X 5 (SALARIES, 
CONTRACT, CLERK) 

NWS 

6 500 



FINANCIAL 

SERVICES 

ADMIN 

OPGRADERING VAN 
BADKAMERS BY FINANSIES 

EN SCM 

NWS 

50 000 



FINANCIAL 

SERVICES 

ADMIN 

SHREDDER (SCM) 

NWS 

8 000 



FINANCIAL 

SERVICES 

ADMIN 

FURNITURE SCM (R30 000 & 
CONTRACT) 

NWS 

50 000 



FINANCIAL 

SERVICES 

ADMIN 

OFFICE SPACE ADDITIONAL 
SCM CONTRACT 

NWS 

30 000 




TOTAL 317 485 724 503 600 332 583 579 250 
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PERFORMANCE INDICATORS PER DIRECTORATE AS 
INCLUDED IN THE DRAFT IDP 2017/18 

“ANNEXURE B” 



Service Delivery and Budget Implementation Plan 2017/18 



George Municipality 


DRAFT TOP LAYER SDBIP 2017/18: KPI PART 


Ref 

Directorate 

[R] 

IDP Objective 

[R] 

KPI Name [R] 

Unit of 

Measurement 

Ward 

[R] 

KPI Owner 

[R] 

Target 
Type [R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

1 

Financial 

Services 

Affordable 

quality 

services 

Number of formal 
residential properties 
that receive piped 
water that is 
connected to the 
municipal water 
infrastructure network 
as at 30 June 2018 

Number of 
residential properties 
which are billed for 
water as at 30 June 
2018 

All 

Director: 

Financial 

Services 

Number 

38000 

38000 

38000 

38000 

38000 

2 

Financial 

Services 

Affordable 

quality 

services 

Number of formal 
residential properties 
connected to the 
municipal electrical 
infrastructure network 
(credit and prepaid 
electrical metering) 
(Excluding Eskom 
areas) as at 30 June 
2018 

Number of 
residential properties 
which are billed for 
electricity or have 
pre-paid meters 
(Excluding Eskom 
areas) as at 30 June 
2018 

All 

Director: 

Financial 

Services 

Number 

38000 

38000 

38000 

38000 

38000 

3 

Financial 

Services 

Affordable 

quality 

services 

Number of formal 
residential properties 
connected to the 
municipal waste water 
sanitation/sewerage 
network for sewerage 
service, irrespective of 
the number of water 
closets (toilets) as at 

30 June 2018 

Number of 
residential properties 
which are billed for 
sewerage as at 30 
June 2018 

All 

Director: 

Financial 

Services 

Number 

36000 

36000 

36000 

36000 

36000 

4 

Financial 

Services 

Affordable 

quality 

services 

Number of formal 
residential properties 
for which refuse is 
removed once per 
week as at 30 June 

Number of 
residential properties 
which are billed for 
refuse removal as at 
30 June 2018 

All 

Director: 

Financial 

Services 

Number 

36000 

36000 

36000 

36000 

36000 
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Ref 

Directorate 

[R] 

IDP Objective 

[R] 

KPI Name [R] 

Unit of 

Measurement 

Ward 

[R] 

KPI Owner 

[R] 

Target 
Type [R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 




2018 










5 

Financial 

Services 

Affordable 

quality 

services 

Provide free basic 
water to indigent 
households 

Number of indigent 
households 
receiving free basic 
water as at 30 June 
2018 

All 

Director: 

Financial 

Services 

Number 

10000 

10000 

10000 

10000 

10000 

6 

Financial 

Services 

Affordable 

quality 

services 

Provide free basic 
electricity to indigent 
households 

Number of indigent 
households 
receiving free basic 
electricity as at 30 
June 2018 

All 

Director: 

Financial 

Services 

Number 

10000 

10000 

10000 

10000 

10000 

7 

Financial 

Services 

Affordable 

quality 

services 

Provide free basic 
sanitation to indigent 
households 

Number of indigent 
households 
receiving free basic 
sanitation as at 30 
June 2018 

All 

Director: 

Financial 

Services 

Number 

10000 

10000 

10000 

10000 

10000 

8 

Financial 

Services 

Affordable 

quality 

services 

Provide free basic 
refuse removal to 
indigent households 

Number of indigent 
households 
receiving free basic 
refuse removal as at 
30 June 2018 

All 

Director: 

Financial 

Services 

Number 

10000 

10000 

10000 

10000 

10000 

9 

Financial 

Services 

Affordable 

quality 

services 

The percentage of the 
municipal capital 
budget actually spent 
on capital projects by 

30 June 2018 

{(Actual amount 
spent on 
projects/Total 
amount budgeted for 
capital 

projects)X100} as at 
30 June 2018 

All 

Director: 

Financial 

Services 

Percentage 

75 

0 

0 

0 

85 

10 

Financial 

Services 

Good 

governance 
and human 
capital 

Achieve a payment 
percentage of 96% 
{(Gross Debtors 
Closing Balance + 
Billed Revenue - 

{(Gross Debtors 
Closing Balance + 
Billed Revenue - 
Gross Debtors 
Opening Balance + 

All 

Director: 

Financial 

Services 

Percentage 

96 

96 

96 

96 

96 
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Ref 

Directorate 

[R] 

IDP Objective 

[R] 

KPI Name [R] 

Unit of 

Measurement 

Ward 

[R] 

KPI Owner 

[R] 

Target 
Type [R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 




Gross Debtors 
Opening Balance + 
Bad Debts Written 
Off)/Billed Revenue x 
100} 

Bad Debts Written 
Off)/Billed Revenue 
x 100} 









11 

Financial 

Services 

Good 

governance 
and human 
capital 

Review the Long Term 
Financial Plan and 
submit to Council for 
approval by 31 March 
2018 

Reviewed Long 
Term Financial Plan 
submitted to Council 
by 31 March 2018 

All 

Director: 

Financial 

Services 

Number 

1 

0 

0 

1 

0 

12 

Financial 

Services 

Good 

governance 
and human 
capital 

Maintain an 
unqualified audit 
opinion 

Unqualified audit 
opinion achieved 

All 

Director: 

Financial 

Services 

Number 

1 

0 

1 

0 

0 

13 

Financial 

Services 

Good 

governance 
and human 
capital 

Financial viability 
measured in terms of 
the municipality's 
ability to meet it's 
service debt 
obligations as at 30 
June 2018 {(Short 
Term Borrowing + 
Bank Overdraft + 
Short Term Lease + 
Long Term Borrowing 
+ Long Term Lease) / 
Total Operating 
Revenue - Operating 
Conditional Grant)} 

Debt to Revenue as 
at 30 June 2018 
(Short Term 
Borrowing + Bank 
Overdraft + Short 
Term Lease + Long 
Term Borrowing + 
Long Term Lease) / 
Total Operating 
Revenue - Operating 
Conditional Grant) 

All 

Director: 

Financial 

Services 

Percentage 

45 

0 

0 

0 

45 

14 

Financial 

Services 

Good 

governance 
and human 
capital 

Financial viability 
measured in terms of 
the outstanding 
service debtors as at 

30 June 2018 (Total 
outstanding service 
debtors/ revenue 

Service debtors to 
revenue as at 30 
June 2018 (Total 
outstanding service 
debtors/ revenue 
received for 
services) 

All 

Director: 

Financial 

Services 

Percentage 

15.6 

0 

0 

0 

15.6 
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Ref 

Directorate 

[R] 

IDP Objective 

[R] 

KPI Name [R] 

Unit of 

Measurement 

Ward 

[R] 

KPI Owner 

[R] 

Target 
Type [R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 




received for services) 










15 

Financial 

Services 

Good 

governance 
and human 
capital 

Financial viability 
measured in terms of 
the available cash to 
cover fixed operating 
expenditure as at 30 
June 2018 ((Cash and 
Cash Equivalents - 
Unspent Conditional 
Grants - Overdraft) + 
Short Term 
Investment) / Monthly 
Fixed Operational 
Expenditure excluding 
(Depreciation, 
Amortisation, and 
Provision for Bad 
Debts, Impairment and 
Loss on Disposal of 
Assets)) 

Cost coverage as at 
30 June 2018 
((Cash and Cash 
Equivalents - 
Unspent Conditional 
Grants - Overdraft) + 
Short Term 
Investment) / 
Monthly Fixed 
Operational 
Expenditure 
excluding 
(Depreciation, 
Amortisation, and 
Provision for Bad 
Debts, Impairment 
and Loss on 
Disposal of Assets)) 

All 

Director: 

Financial 

Services 

Number 

2 

0 

0 

0 

2 

16 

Community 

Services 

Affordable 

Quality 

Services 

Effective 
Management of 
the Department 
measured by 
percentage (%) of 
Capital Budget spent 

Percentage (%) of 
approved capital 
budget spent for the 
department 

All 

Director: 

Community 

Services 

Percentage 

95 

10 

40 

60 

95 

17 

Community 

Services 

Develop and 
grow George 

Create Full Time 
Equivalents (FTE's) 
through government 
expenditure with the 
EPWP by 30 June 
2018 

Number of FTE's 
created by 30 June 
2018 consisting of 
all communities. 

All 

Director: 

Community 

Services 

Number 

96 

0 

0 

0 

96 
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Ref 

Directorate 

[R] 

IDP Objective 

[R] 

KPI Name [R] 

Unit of 

Measurement 

Ward 

[R] 

KPI Owner 

[R] 

Target 
Type [R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

18 

Community 

Services 

Safe, clean 
and green 

Review the Disaster 
Management Plan and 
submit to Council by 

31 March 2018 

Disaster 

Management Plan 
reviewed and 
submitted to Council 
by 31 March 2018 

All 

Director: 

Community 

Services 

Number 

1 

0 

0 

1 

0 

19 

Corporate 

Services 

Good 

governance 
and human 
capital 

Number of people 
from employment 
equity target groups 
employed (appointed) 
in the three highest 
levels of management 
in compliance with a 
municipality’s 
approved employment 
equity plan by 30 June 
2018 

Number of people 
employed 
(appointed) in the 
three highest levels 
of management by 

30 June 2018 

All 

Director: 

Corporate 

Services 

Number 

1 

0 

0 

0 

1 

20 

Corporate 

Services 

Good 

governance 
and human 
capital 

Spent 0.5% of 
personnel budget on 
training by 30 June 
2018 ((Actual total 
training expenditure 
divided by total 
personnel 
budget)x100) 

{(Actual total training 
expenditure divided 
by total personnel 
budget)x100} by 30 
June 2018 

All 

Director: 

Corporate 

Services 

Percentage 

0.5 

0 

0 

0 

0.5 

21 

Municipal 

Manager 

Good 

governance 
and human 
capital 

Evaluate the 
performance of 
Section 57 managers 
in terms of their 

Number of formal 
evaluations 
completed per 
Section 57 

All 

Municipal 

Manager 

Number 

2 

1 

0 

1 

0 



signed agreements 

employee 









22 

Municipal 

Manager 

Good 

governance 
and human 
capital 

The % of the 
Municipality's capital 
budget spent on 
capital projects 
identified in the IDP, 
measured as the Total 
actual Year to Date 

The percentage 
(%) of a 
municipality’s 
capital budget 
spent on capital 
projects identified 
in the IDP for the 

All 

Municipal 

Manager 

Percentage 

90 

5 

25 

55 

90 




(YTD) Capital 

2017/18 financial 
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Ref 

Directorate 

[R] 

IDP Objective 

[R] 

KPI Name [R] 

Unit of 

Measurement 

Ward 

[R] 

KPI Owner 

[R] 

Target 
Type [R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 




Expenditure/ Total 
Approved Capital 
Budgetx 100 

year 









23 

Municipal 

Manager 

Good 

governance 
and human 
capital 

Execution of Internal 
Plan and issuing of 
Internal Audit Reports 
based on Internal 
Audit Plan by 30 June 
2018 ((Actual hours 
completed/ Planned 
hours to be 
completed) xlOO) 

% of target hours 
completed by 30 
June 2018 {(Actual 
hours completed/ 
Planned hours to be 
completed) x100} 

All 

Municipal 

Manager 

Percentage 

100 

0 

0 

0 

100 

24 

Municipal 

Manager 

Good 

governance 
and human 
capital 

Facilitate the review of 
the Risk Management 
Policy and 
implementation plan 
and submit to Council 
by 31 March 2018 

Risk Management 
Policy and 
implementation plan 
submitted to Council 
by 31 March 2018 

All 

Municipal 

Manager 

Number 

1 

0 

0 

1 

0 

25 

Municipal 

Manager 

Participative 

partnerships 

Compile IDP/ Budget 
time schedule and 
submit to council for 
approval by 31 August 
2017 

Process plan 
submitted to council 
by 31 August 2017 

All 

Municipal 

Manager 

Number 

1 

1 

0 

0 

0 

26 

Municipal 

Manager 

Participative 

partnerships 

Compile draft the IDP 
Review and submit to 
council for approval by 
31 March 2018 

Draft IDP submitted 
to council by 31 
March 2018 

All 

Municipal 

Manager 

Number 

1 

0 

0 

1 

0 

27 

Municipal 

Manager 

Participative 

partnerships 

Compile final IDP 
Review and submit to 
council for approval by 
31 May 2018 

Final IDP submitted 
to council by 31 May 
2018 

All 

Municipal 

Manager 

Number 

1 

0 

0 

0 

1 


Service Delivery and Budget Implementation Plan 2017/18 


63 























Ref 

Directorate 

[R] 

IDP Objective 

[R] 

KPI Name [R] 

Unit of 

Measurement 

Ward 

[R] 

KPI Owner 

[R] 

Target 
Type [R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

28 

Electro 

Technical 

Services 

Affordable 

quality 

services 

Limit electricity losses 
to less than 10% by 30 
June 2018 (Number of 
Electricity Units 
Purchased and/or 
Generated - Number 
of Electricity Units 
Sold) / Number of 
Electricity Units 
Purchased and/or 
Generated) * 100 

% Electricity losses 
by 30 June 2018 
(Number of 
Electricity Units 
Purchased and/or 
Generated - Number 
of Electricity Units 
Sold) / Number of 
Electricity Units 
Purchased and/or 
Generated) * 100 

All 

Director: 

Electro 

Technical 

Services 

Percentage 

10 

0 

10 

0 

10 

29 

Electro 

Technical 

Services 

Affordable 

quality 

services 

90% of the electricity 
capital budget spent 
{(Actual capital 
expenditure divided by 
the total approved 
capital budget) x100} 

% of the capital 
budget spent 
{(Actual capital 
expenditure divided 
by the total 
approved capital 
budget) xl 00} 

All 

Director: 

Electro 

Technical 

Services 

Percentage 

90 

3 

15 

50 

90 

30 

Electro 

Technical 

Services 

Affordable 

quality 

services 

% of vehicles 
purchased to replaced 
and upgraded on the 
existing fleet by 30 
June 2018 

% of vehicles 
purchased as per 
the approved budget 
by 30 June 2018 

All 

Director: 

Electro 

Technical 

Services 

Percentage 

90 

0 

0 

0 

90 

31 

Civil 

Engineering 

Services 

Affordable 

quality 

services 

Limit water network 
losses to less than 
25% by 30 June 2018 
{(Difference between 
water supplied and 
water billed) {(Number 
of Kilolitres Water 
Purchased or Purified 
- Number of Kilolitres 
Water Sold) / Number 
of Kilolitres Water 
Purchased or Purified 
x 100} 

% Water network 
losses by 30 June 
2018 (Difference 
between water 
supplied and water 
billed) {(Number of 
Kilolitres Water 
Purchased or 
Purified - Number of 
Kilolitres Water 
Sold) / Number of 
Kilolitres Water 
Purchased or 
Purified x 100} 

All 

Director: 

Civil 

Engineering 

Services 

Percentage 

25 

0 

25 

0 

25 
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Ref 

Directorate 

[R] 

IDP Objective 

[R] 

KPI Name [R] 

Unit of 

Measurement 

Ward 

[R] 

KPI Owner 

[R] 

Target 
Type [R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

32 

Civil 

Engineering 

Services 

Affordable 

quality 

services 

Rehabilitate and 
upgrade Streets and 
Stormwater in terms of 
the approved capital 
budget {(Actual 
expenditure divided by 
the total approved 
budget) x 100} 

% of budget spend 
{(Actual expenditure 
divided by the total 
approved budget) x 
100} 

All 

Director: 

Civil 

Engineering 

Services 

Percentage 

90 

3 

15 

60 

90 

33 

Civil 

Engineering 

Services 

Affordable 

quality 

services 

Rehabilitate and 
upgrade the 
proclaimed roads in 
terms of the approved 
capital budget {(Actual 
expenditure divided by 
the total approved 
budget) x 100} 

% of budget spend 
{(Actual expenditure 
divided by the total 
approved budget) x 
100} 

All 

Director: 

Civil 

Engineering 

Services 

Percentage 

90 

3 

15 

60 

90 

34 

Civil 

Engineering 

Services 

Affordable 

quality 

services 

Implement GO George 
Public Transport 
Service with the 
kilometres 
implemented as 
planned in terms of 
the project plan for 
2016/17 by 30 June 
2018 {(Actual 
kilometres 

implemented divided 
by planned kilometres) 
x 100} 

% of network 
coverage {(Actual 
kilometres 

implemented divided 
by planned 
kilometres) x 100} 

All 

Director: 

Civil 

Engineering 

Services 

Number 

1 

0 

0 

0 

100 

35 

Civil 

Engineering 

Services 

Affordable 

quality 

services 

Rehabilitate and 
upgrade Water - 
Networks in terms of 
the approved capital 
budget {(Actual 
expenditure divided by 
the total approved 
budget) x 100} 

% of budget spend 
{(Actual expenditure 
divided by the total 
approved budget) x 
100} 

All 

Director: 

Civil 

Engineering 

Services 

Percentage 

90 

3 

15 

60 

90 


Service Delivery and Budget Implementation Plan 2017/18 


65 





















Ref 

Directorate 

[R] 

IDP Objective 

[R] 

KPI Name [R] 

Unit of 

Measurement 

Ward 

[R] 

KPI Owner 

[R] 

Target 
Type [R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

36 

Civil 

Engineering 

Services 

Affordable 

quality 

services 

Rehabilitate and 
upgrade Water- 
Purification in terms of 
the approved capital 
budget {(Actual 
expenditure divided by 
the total approved 
budget) x 100} 

% of budget spend 
{(Actual expenditure 
divided by the total 
approved budget) x 
100} 

All 

Director: 

Civil 

Engineering 

Services 

Percentage 

90 

3 

15 

60 

90 

37 

Civil 

Engineering 

Services 

Affordable 

quality 

services 

Rehabilitate and 
upgrade the Sewerage 
Networks in terms of 
the approved capital 
budget {(Actual 
expenditure divided by 
the total approved 
budget) x 100} 

% of budget spend 
{(Actual expenditure 
divided by the total 
approved budget) x 
100} 

All 

Director: 

Civil 

Engineering 

Services 

Percentage 

90 

3 

15 

60 

90 

38 

Civil 

Engineering 

Services 

Affordable 

quality 

services 

Rehabilitate and 
upgrade the Sewerage 
Treatment Works in 
terms of the approved 
capital budget {(Actual 
expenditure divided by 
the total approved 
budget) x 100} 

% of budget spend 
{(Actual expenditure 
divided by the total 
approved budget) x 
100} 

All 

Director: 

Civil 

Engineering 

Services 

Percentage 

90 

3 

15 

60 

90 

39 

Civil 

Engineering 

Services 

Affordable 

quality 

services 

90% compliance to 
general standards with 
regard to waste water 
outflow by 30 June 
2018 

% compliance to 
general standards 
by 30 June 2018 

All 

Director: 

Civil 

Engineering 

Services 

Percentage 

90 

0 

0 

0 

90 

40 

Civil 

Engineering 

Services 

Affordable 

quality 

services 

95% water quality 
level obtained as per 
SANS 241 physical 
and micro parameters 
by 30 June 2018 

% water quality level 
by 30 June 2018 

All 

Director: 

Civil 

Engineering 

Services 

Percentage 

95 

0 

0 

0 

95 
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Ref 

Directorate 

[R] 

IDP Objective 

[R] 

KPI Name [R] 

Unit of 

Measurement 

Ward 

[R] 

KPI Owner 

[R] 

Target 
Type [R] 

Annual 

Target 

Q1 

Q2 

Q3 

Q4 

41 

Human 
Settlements, 
Land Affairs 
& Planning 

Affordable 

quality 

services 

Construct 50 top 
structures within the 
Thembalethu UISP 
project by 30 June 
2018 

50 Top structures 
constructed by 30 
June 2018 

9 

Director: 
Human 
Settlements, 
Land Affairs 
and 

Planning 

Percentage 

50 

0 

0 

0 

50 

42 

Human 
Settlements, 
Land Affairs 
& Planning 

Affordable 

quality 

services 

Construct 30 top 
structures in Extension 
42 & 58 

(Thembalethu) by 30 
June 2018 

30 Top structures 
constructed by 30 
June 2018 

8 

Director: 
Human 
Settlements, 
Land Affairs 
and 

Planning 

Percentage 

30 

0 

0 

0 

30 

43 

Human 
Settlements, 
Land Affairs 
& Planning 

Affordable 

quality 

services 

Obtain funding 
approval from the 
Provincial Department 
of Human Settlements 
by 30 June 2018 for 
the construction of 165 
top structures for the 
Golden Valley 
Housing Project 

Funding approval 
obtained by 30 June 
2018 

1 

Director: 
Human 
Settlements, 
Land Affairs 
and 

Planning 

Number 

1 

0 

0 

0 

1 
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